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CERTIFICATION   OF   THE    3C   TRANSPORTATION   PLANIIHIG  F'ROCESS 


In   accordance   with    the  FHWA/UMTA   LIrban   Transportation  Planning   FinaJ    Rule,    dated   June  30, 
1983,    the  Metropolitan  Planning   fir  gan  i  z  a  t  i  o  n    (  MPO  )    for    the   Bg  r  i  ngf  i  e^l  d -Ch^i  c  ppe^-Ho  1  yo  k  e 
Urbanized   Area   has   completed    its   review   and   hereby   certifies    that    the   conduct   of    the  3C 
Transportation   Planning   Process   complies   with    the-   r  equ  i  f"  E-men  t  s   of   CFR   "^50  .  I  1 '+ (  c  )  ;    and  tliat 
said   process    includes   activities    to   support    the  development    and    implementation  of  thie, 
Transportation    Improvement   Program    (TIP),    the   Transportation   Plan,    and   subsequent  pioject 
development    activities,    as   necessary   and    to    the   degree  appiopriate. 


CERTIFICATION  OF   PRIVATE   ENTERPRISE   PARTICIPATION    TRANSPORTATION   PLANNING  PROCESS 

The  Metropolitan  Planning   Organization    (MPO)    for    ttie  Spr  tnqfield-Ch} copee-Ho 1  yoke 
Urbanized   Area   hereby   certifies   that    the    local    process   for    the    involvement    of   the  private 
sector    in   the   transportation  planning   activity   has   been  followed. 


TRANSPORTATION    IMPROVEIMENT  PROGRAM 


PIONEER   V^ALLEV  REGION 

I ntroduc  t  i  on 


The   Transportation    Improvement   Program"  (TIP>    is   a   p i  i o r i t i 2 ed ,    m(ilti-year   proqiam   for  the 
implementation  of   transportation    improvement   projects    in   a   ^^pecific    region.      The   TIP  is 
important    for   a   number   of   reasons.      First,    a    transportation   project   which    is    to  receive 
federal    funding   must   be    listed    in    the   TIP.      Secondly,    the    TIP    is   a   requirement   of    the  urba 
transportation  planning   process   as   described    in    the   Federal    Drban   Transportation  Planning 
Rules   and   Regulations   Part    ^50,    Sub-Part   C   which   requires    that    the   TIP   receive  the 
endorsement   of    the  Metropolitan   Planning   Organization    (MPO ) . 

The   TIP  consists   of   three  programming   sections:      the   Annual    Element    (AE/CON),  whicli 
identifies   projects   proposed   for    initiation   during    the   upcomir-ig    fiscal    year;      the   c?-5  ear 
fE-5   yr >    element   which   contains    those   projects   which    are   far    enouqhi    along    in    the  desian 
phase   so    that    they   wi 1 ]    likely   be  moving   up    into    the   AinHial    Element    in    the   itext  four 
years;    and    the  Proposal    element   which   contains   projects    that    m3\'   or    may   not   have  official 
state   approval    and   are  only   at    the  early   stages   of   de  v'e  1  opmetit  .       It   should   be  empftjs  i  zed 
that   the   TIP   is   an  expression  of   intent    to    implement    the   identified  projects   and   not  a 
■final   commitment   of  funds   from  any   agency.      The   Annual    Element    is   based   ori   a  reasonable 
estimate   of    the   amount   of   Federal    funds   expected    to   be   available   to    the   Pioneer  Valley 
Region    in   the  upcoming    fiscal    year  .      The   2-5   year    element    is   based   on    less   reliable,  but 
reasonable,    funding  projections. 

Format 

This    TIP   consists   of    three    listings   of    the    transportation   proiet.  t'^    for    the  Pioneer    Mai  lev 
Region.      The   first    listing    is    the   most    important.       It    contains   all    highway   and  transit 
projects    in   the  Annual    Element.      These   are  projects   which   are   ariticipated   for  design, 
construction,    or   operation   during    the    first   program   year,    1988.      No    federal    funds   may  be 
expended   on   any    transportation   project    unless    it    is    included    i  ri    this  list. 

The  second  listing  shows  all  projects  in  the  TIP,  including  those  in  the  Annual  Element, 
listed  by  funding  category.  This  list  is  importarit  in  that  the  Annual  Element  was  drawn 
from    it.      The   scheduling   of   projects   within   each   funding   program   was   based   on   the  regional 


importance  of  individual  projects  and  on  reasonabJe  expec  ta  t  i  oris  recjaiding  implementation 
of   each   project   within   each  category. 

The   final    listi  ng   shows   the   same    information   as    the  previous    listing,    but    this    time  in 
alphabetical    order   by  municipality. 
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Descr  ipt  ion  of  Federal  -Ai  d   Higjiway  Programs 

1.  Interstate  ftR    ( )        Construction  of    the    Interstate   S/'item    in    this   region   has  been 
completed.      Resurfacing,    Restoration,    Rehabilitation,    and   reconstruction    ( '^R ) 
projects  are  90  percent    federally   funded   and    10  percent   state  funded. 

2.  Ur ban   Systems    ( URB   SYS )    -   Funds   under    this   c3tegor\    are   designated   as  "earmarked" 
or    "Non-Earmarked".        The   former    are   allocated   according    to   a   formula   for  Urban 
System   roads,  within   the  designated   Urbanized   Area.      "Non-Earmarked"    funds   a?  e 
competed   for   on   a   statewide   basis.        The   federal    shcjre    in   this   funding   categor,-  is 
75  percent   federal    and   25  percent   state.      The    local    municipalitv    is  usually 
reguired    to   pay   for   or   provide   the  design  work    as   well    as   pay   for    any  right-of-way 
acguisitions, 

3.  ConsQ  1  i  dated   Pr  i  mar  y    (  CON  .  PR  I  .  )    -   Funds   construction   or    i  ec  o  ns  t  r  uc  t  i  o  n  o  ri  the 
Federal    Aid   Primary   System.      Projects   are   75   percent    federally   funded   and  25 
percent   state  funded. 

^.      Br  i  dge  Rep  1  acement   arid  Rehab  i  1  i  tat  ion    (  BR  I  DGE  R8kR)        Funds    the  replacement  or 
repair   of   bridges.      The   funding   split    is   80/20   federal 'state. 

5.      Rur  a  1    Secondar  y    ( RURAL   2NPJ^   -    Funds   work    on   major    collectoi"    routes    in   rura!  areas. 
The  federal    share   is  75  percent   and   the   state   share  25  percent. 

^-      Hazard   El  imination    ( HAZ .  EL  I M ._)_  -    This   category    funds   construction   and   upgrading  at 
high   accident    locations    in  urban   and   rural    areas.      The   federal    share    is   90  percent 
and    the   state   share    10   percent.      Traffic    signalization  piojects   are   eligible  for 
up    to    100   percent    federal  funding. 

Non-Feder a  1    Aid   Pro  jec  ts    ( NFA )    -   This   funding   category   contains   all    those  projects  not 
receiving   federal    funds.      Various   categories   of   State   funding    are    included    in    this  group 
including   bikeways,    State  Aid    (Chap.    90),    and   Chapter    ^^97    (highway   construction  and 
maintenance).      This   category    is    included    in   the   TIP   for    information   purposes  only. 


Descr  ipt  ion  of  Feder a  1  -A i d   Transit   Pr  ocjranis 

1  .    Sec  t  1  on   9    ( Cap  i  ta  1  )    -    fliese   funds   may   be   used    to    fund   up    to   BO   percent   of    the  cost 
of   a    transit   capital    project.      Eligible   projects   for    Section   9    (Capital)  funds 
include:    the  planning,    acquisition,    construction,    improvement    and   operating  costs 
of   facilities,    equipment,    and   associated   capital    maintenance    items   for    use    in  mass 
transportation  service. 

2.    Sec  t  i  on   9    ( Oper at  i  nq )    -   Funds   allocated   under    ttiis   cateqory   may   be  used    to    fund  up 
to   50  percent   of   the  operating   cost   associated   with    the  provision  of  public  mass 
transportation   systems    in   urbanised   areas.      For    this   current    year,    the  PVTA 
anticipates   funding   approximately   27   percent    of    its   operating   expenses   with  Section 
9   mon  i  es . 

3>    S^^^ipn    16(b)  ( £ )    -   Section    Ih   pertains    to    t r a i  ispo r t a t i o n   facilities   meeting  special 
needs   of   the  elderly   and   handicapped.      More   specifically,    funds   allocated  under 
Section    16(b)(2)    provide   private   non-profit    corporations   and   associations  iJith 
grants   and    loans    to    i  mp  rove    the   mobility   of    the   elder  1,    a  nd   h  and i c  apped .      I r, 
Massachusetts,    16(b) (2'    funds   are   administered   at    the   state    level    by    the  Executive 
Office  of   Transportation   and   Construction    (EOTC).      Ttie   usual    occurrence  has  been 
for    these   funds    to   be  used   for    the  purchase   of   capital    items,    including  lift- 
equipped   vans,    which   are    then   given   to    non-profit   groups.      App r o x i ma t e ] \  $182,000 
in   federal    funds   will    be   appropriated   under    Section    16(b)(2)    for    the  purchase  of 
vehicles   and   support   equipment    in   the  region. 

^.    Sec  1 1  on    1 8   -   These   funds   are  made   available   for    public    transportation  proiects 
outside  of   urbanized   areas.      Both   capital    and   operating   expenses   are  e  1  i  rg  i  b  1  e  , 
although   PVTA   anticipates   using    its   Section    18   allocation   for    operating  assi>::tanre 
and   administrative   support   only.      The   use   of   Section    18   funds    is  limited 
exclusively   to   non-urbanized   ar  eas.      Therefore,    the   P^.'TA   must    account    separate!  v 
for    projects   funded    ttirough   Section  18. 
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Table  1 


COST    SUMMARY   FOR   F.Y.    1 98Q   AMNIJAL    El  EMENT 


FUNDING  CATEGORY 


FEDERAL  SHARE 


STATE  SHARE 


TOTAL 


Interstate  ^R 

Urban  Systems 

Urban  Systems  (Non.-Ear.) 

Consolidated  Primary 

Bridge  Recon.    &  Rehab. 

Rural  Secondary 

Hazard  Elimination 

Non-Federal  Aid 

RUED 


UMTA 
UMTA 
UMTA 
UMTA 


Section 
Sec  t  i  on 
Sec  t  i  on 
Sec  t  i  on 


9    ( Oper  a  t  i  ng ) 
9    ( Cap  i  tal  ) 
16(b)(2) 
18 


-0- 
3 , 030 , 000 
-O- 
22,500,000 
18,080,000 
V 1 2 , 500 
1 ,692,000 
-0- 
-0- 
2,^16,  6-^7 
2,^^01  ,0^0 
181 , 808 
11^+,  000 


TOTAL 


51  , 127,995 


-O- 
1  ,01  f) ,  000 

-0- 
7 , 500 , 000 
^  ,  520  ,  r)00 
23^7,500 
188, 000 
5 , 350 , 000 
520  ,  i  )0u 
3,222, 356 
3'  )  9  ,  C'OO 
■^fS  ,  952 
5':(  ,  757 

22 , 957 , 565 


-0- 
,  O'^tO  ,  000 
-O- 
30 , 000 , OOO 
22 , 600 , OOO 
950 , 000 
1  ,  880  ,  OOr> 
5,350,000 
520,000 
8 , 928 , 593 
3  ,  001  ,  3or) 
227,760 
236, 70a 


'  1 
/  1 

/  1 


77,73-^  ,  353 


1/   Total    includes  a    local  share 
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Table  r? 


COST   SUMMARY   FOR   THE   ?-5   VFAR   Fl  FMEMT 


FUNDING  CATEGORY 


FEDERAL  SHARE 


STATE  SHARE 


TOTAL 


Interstate  ^R 

Urban  Systems 

Urban  Systems  (Non.-Ear 

Consolidated  Primary 

Bridge  Recon.    &  Rehab. 

Rural  Secondary 

Hazard  Elimination 

Non-Federal  Aid 

PWED 


3, 150,000 
I  3 , 275 , 000 

-0- 
12,^95,000 
9,779,200 
13,912,500 
-0- 
-O- 
-0- 


350 , 000 
^  ,  '1 2  5,  000 
-0  - 
,  1  65  ,  000 
2.^^'^i  ,800 
A , 637 , 500 

-  0- 

5  ,  1  1  7  ,  ^iA5 

-  (')  - 


3  ,  5O0 , 000 
17,700,000 

-O- 
16,660,000 
12,  22-^  ,000 
18,550,000 
-0- 
5  ,  1  1  7 ,  1 ^5 


TOTAL : 


52,61 1 ,700 


21  ,  1  39  ,  ^»^5 


73,751  ,  1^»5 


I 
I 
I 
I 
I 


TIP   PROJECTS   FROM   THE   PAST    3  YEARS 
THAT   ARE   EITHER   UNDER   CONSTRUCT] OM   OR  COMPLETED 

INTERSTATE  ^R : 

-  Resurfacing   of    1-91    and    1-391    from   Springfield   Citv   Line   northerly    to   Rocki  iiDition 
Road   and   Center    Street,    Chicopee.      Cost:  $1,200,000 

-  Deck    replacement   of    1-91    bridge   over   Emersoti   Road,    I  oiiqmeadow.      Cost:  $250,000 

-  Resurfacing   of    1-291    from  Main   Street    to   Page   Blvd.,    Springfield.      Cost:  $2,600,000 
URBAN  SYSTEMS : 

-  Agawam:      Roadway    i nip i o vemen t s    to   Shoemaker    Lane.    Cost:  $1,320,000 

-  Amherst:      Reconstruct    intersection   of   N,    East,    S.    Easi,    and   Main   Streets   with  Pelham 
Road.      Cost:  $200,000 

-  Chicopee:      Reconstruction   of   James   Street.      Cost:  $650,000 

-  Chicopee:      Reconstruction   of   Uestover   Road.      Cost:  $350,000 

-  Easthamp ton/Southamp ton :      Reconstruction   of   Line   Stree-t.      Cost:  $925,000 

-  East   Longmeadow:      Improvements    to    seven    intersections.      Cost:  $1,390,000 

-  Ludlow:      Reconstruction   of   portions   of   Center    and   East    Streets.      Cost:    $1,^(50, OOU 
CONSUL  I  DATED  PRIMARY : 

-  Chester:    Reconstruction   of   2   bridges   over   Westfield   Ri/er.      Cost:  $3,000,000 


I 
I 


BRIDGE   RECONSTRUCTION   AND  REHAB  I L I T AT  I  ON : 

-  Southampton:      Relocate   ai'id   construct   bridge   ori   Route    10   a  -er    Marihan   River.  Cost: 
S 1 , 000 , 000 

-  Holyoke:      Deck    replacement    2   bridges   on    1-91.      Cost:  $],(.)()0,000 
RURAL  SECONDARY; 

-  Hadley:      Reconstruct   portion   of   Route   -^7    (Middle   Street).      Cost:  $1,000,000 
HAZARD  ELIMINATION: 

-  Wes t f i e 1 d /Ch i copee :      Signal    coordination   and   upgrade   along   Routes   20    ( Ues t f i e 1 d )  and 
Route   33    (Chicopee).      Cost:  $'^50,000 

-  Palmer:      Traffic    signal    upgrades:    Park    and   Thorndil-e;    arid   Main   and   Thorndike.  Cost: 
$200 , 000 . 

TRANSIT  PROJECTS: 


-  1987:  UMASS   Transit   Garage  expansion.      Cost:  $600,000 

-  1987:  Purchase   of   replacement   vans.      Cost:  $250,000 

-  1987:  Retrofit    15  buses   with   wheelchair    lifts.      Cost:  $60,000 

-  1986:  Purchase   six   express   buses.      Cost:  $960,000 

-  1986:  Replacement    of   small    buses.      Cost:  •$7(>0,('>()0 

-  1985:  Purchase    ten   transit   buses.      Cost:  $],t)0O,0O0 
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■  PROJECTS  IN  THE  ANNUAL  ELEMENT 


I 


RECORD  f  FUNDING         HUNICIPALITY  FACILITY 


PIONEER  VALLEY  PROJECTS  IN  ANNUAL  ELEMENT-  FISCAL  YEAR  1988 
DESCRIPTION  COST 


FEDERAL  SHARE      STATE  SHARE 


2\m 

BRIDGE  RIR 

HOLYOKE 

DHIGHT  ST. 

RECON.  BRIDGE  H-21-15,  DHIGHT  ST.  OVER  2ND  LEVEL  CANAL 

$1,500 

000.00 

$1,200,000.00 

$300 

000.00 

39860 

BRIDGE  RiR 

EASTHAMPTON 

LOUDVILLE  RD. 

REPLACE  BRIDGE  E-5-7, LOUDVILLE  RD.  OV  NO. BRANCH  MANHAN  RIVER 

$600 

,000.00 

$^180,000.00 

$120 

,000.00 

«390 

BRIDGE  R4R 

SPRINGFIELD 

MEMORIAL  BRIDGE  RECON  MEM.BR(S-2't-30=H-21-l  )0V  CONN.  R.  (SPNGFLD/W.  SPFLD) 

$3,000 

000.00 

$2,^00,000.00 

$600 

000.00 

83300 

BRIDGE  RIR 

HOLYOKE 

RTE.  116 

BR  H-21-l=S-18-'t  HOLYOKE-S. HADLEY  BR  OV  CONN  RIVER 

$16,000 

,000.00 

$12,800,000.00 

$3,200 

000.00 

101800 

BRIDGE  RIR 

SPRINGFIELD 

RTE.  20A 

BR  S-2'1-19  PASCO  RD(RTE.  20A)  OVER  CONRAIL 

$1,500 

000.00 

$1,200,000.00 

$300 

000.00 

115300 

CON.PRI. 

A6AUAM 

RTE.  57 

RT57,AGAHAM-HILLSIDE  RD, SOUTHWICK, I NCL.  RAMPS  SUFFIELD-75 

$30,000 

,000.00 

$22,500,000.00 

$7,500 

,000,00 

HAZ.ELIM. 

NORTHAMPTON 

BRIDGE  ST. 

SAFETY  IMPROVEMENTS  BRIDGE  ST.  AND  POMEROY  TERR. 

$180 

000.00 

$162,000.00 

$18 

000.00 

iim 

HAZ.ELIM. 

UARE 

ROUTES  9,32,202  REPLACEMENT  OF  CABLE  GUARDRAIL;SIGN  SUPPQRTS;DRAINAGE 

$'t00 

000.00 

$360,000.00 

$'tO 

,000.00 

52130 

HAZ.ELIH. 

NORTHAMPTON 

NO.  ELM  ST. 

RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

$300 

000.00 

$270,000.00 

$30 

000.00 

83201 

HAZ.ELIM. 

HADLEY 

ROUTE  116 

SAFETY  IMPROVEMENTS  INC.  GUARDRAIL 

$1,000 

000.00 

$900,000.00 

$100 

,000.00 

NFA 

LUDLOH 

HEST  ST. 

EMERGENCY  RECON.  HEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

$800 

000.00 

$0.00 

$800 

000.00 

im 

NFA 

SOUTHWICK 

BRIDGE  REMOVALS  REMOVE  BRIDGES  ON  PT. GROVE  RD.(S-22-3)  I  SAM  WEST  RD.(S-22-  ) 

$500 

000.00 

$0.00 

$500 

,000.00 

78701 

NFA 

SOUTHWICK 

RTE.  10 

GUARDRAIL  RTlO/202  FR  CONN  S.L.-N0RTHAMPTONIRT2O  WSTFLD 

$300 

000.00 

$0.00 

$300 

000.00 

82'(02 

NFA 

AMHERST 

RTE.  116 

RESURFACE  RT116,1M  SO.  FT.  RV.(SHAY  ST. -H. CENT. SO.  BAY  RD.) 

$700 

000.00 

$0.00 

$700 

,000.00 

9980't 

NFA 

MONSON 

ROUTE  32 

RESURFACE  RTE. 32  FROM  CONN.S.L.  TO  PALMER  T.L. 

$1,200 

000.00 

$0.00 

$1,200 

000.00 

111307 

NFA 

PALMER 

ROUTE  20 

BRIDGE  BETTERMENT  BRIDGE  P-l-2'(  OVER  RTES.20  AND  67  AND  CONRA 

$200 

000.00 

$0.00 

$200 

000.00 

113751 

NFA 

A6AUAM 

RTE.  5 

BRIDGE  DECK  REPAIR,  A-5-11,  RT5  OVER  HESTFIELD  RIVER 

$550 

000.00 

$0.00 

$550 

000.00 

115332 

NFA 

A6AWAM 

RTE.  57 

RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5 

$300 

000.00 

$0.00 

$300 

000.00 

123761 

NFA 

CUMHIN6T0N 

ROUTE  9 

BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  HESTFIELD  RIVER 

$W0 

000.00 

$0.00 

$'>00 

000.00 

123767 

NFA 

CUMMINGTON 

ROUTE  9 

REPAIRS  BRIDGES  C-21-23  i  C-2't-25  OVER  HESTFIELD  RIVER 

$'t00 

000.00 

$0.00 

$^100 

000.00 

25901 

PHED 

NORTHAMPTON 

FLORENCE 

PHED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT 

$520 

000.00 

$0.00 

$520 

000.00 

22362 

RURAL  2ND 

LUDLOW 

CENTER  ST. 

RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  BELCHERTOWN  LINE 

$950 

000.00 

$712,500.00 

$237 

500.00 

SEC. 16(b)(2) 

REG  I  UNHIDE 

EOTC 

7  ACCESSIBLE  VEHICLES  t  SUPPORT  EQUIPMENT 

$227 

760.00 

$181,808.00 

$« 

952.00 

SEC. 18  RURAL 

REGIONHIDE 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE:  EIH  SERVICE 

$58 

000.00 

$26,212.00 

$15 

SEC. 18  RURAL 

REGIONHIDE 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE 

$150 

000.00 

$67,788.00 

$3^1 

513.00 

SEC. 18  RURAL 

REGIONHIDE 

PVTA 

RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

$28 

700.00 

$20,000.00 

%i\ 

350.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

EXPANSION  OF  UMASS  TRANSIT  FACILITY 

$700 

000.00 

$560,000.00 

$70 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

TEN  ACCESSIBLE  REPLACEMENT  VANS 

$250 

000.00 

$200,000.00 

$25 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

BUS  LOCATOR  AND  RADIO  SYSTEM 

$800 

000.00 

$6^10,000.00 

$80 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

PLANNING 

$21 

300.00 

$17,0't0.00 

$11 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

REFURBISH  90  1978  RTS  BUSES  J  $8,000  EACH 

$720 

000.00 

$576,000.00 

$72 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

PURCHASE  OF  N.MAIN  ST.  FIRE  STATION  AND  REHABILITATION 

$170 

000.00 

$136,000.00 

$17 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

UMASS  CIRCLE  DESIGN 

$30 

000.00 

$2'»,000.00 

$3 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

SPECIAL  SHELTERS 

$200 

000.00 

$160,000.00 

$20 

000.00 

SEC.9-CAP 

REGIONHIDE 

PVTA 

ONE  SMALL  ACCESSIBLE  BUS 

$110 

000.00 

$88,000.00 

$11 

000.00 

SEC.9-0PR 

REGIONHIDE 

PVTA 

OPERATING  ASSISTANCE  FOR  EiH  SPECIAL  TRANSIT  SERVICES 

$1,033 

731.00 

$291,209.00 

$3"1 

261.00 

SEC.9-0PR 

REGIONHIDE 

PVTA 

OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE 

$7,89't 

862.00 

$2, 125, ^8. 00 

$2,851 

095.00 

3975 

URB  SYS 

SPRINGFIELD 

BAY  ST. 

RECONSTRUCTION  OF  BAY  AND  TAPLEY  STREETS 

$1,5W 

000.00 

$1,155,000.00 

$385 

000.00 

292ii0 

URB  SYS 

CHICOPEE 

GRANBY  RD. 

RECONSTRUCTION  OF  GRANBY  RD. 

$2,500 

000.00 

$1,875,000.00 

$625 

000.00 

I 
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MAP  KEY   FOR  PROJECTS    IN   THE   ANNUAL  ELEMENT 


-  -- 

MUNICIPALITY 

FUNDING 

1 

============= 

AGAWAM 

=  =  =  ==r  =  =:  =  =:=r 

CON. PR  I . 

AGAWAM 

NFA 

3 

AGAUAM 

NFA 

^ 

AMHERST 

NFA 

5 

CHICOPEE 

URB  SYS 

6 

CUMMINGTON 

NFA 

7 

CUMMINGTGN 

NFA 

8 

EASTHAMPTON 

BRIDGE  R&,R 

9 

HADLEY 

HAZ.ELIM. 

1  0 

HOLYOKE 

BRIDGE  R&.R 

1  1 

HOLYOKE 

BRIDGE  R&R 

12 

LUDLOW 

NFA 

1  3 

LUDLOW 

RURAL  2ND 

1^ 

MONSON 

NFA 

15 

NORTHAMPTON 

HAZ.ELIM. 

1  6 

NORTHAMPTON 

HAZ.ELIM. 

1  7 

NORTHAMPTON 

PWED 

18 

PALMER 

NFA 

19 

SOUTHWICK 

NFA 

20 

SOUTHWICK 

NFA 

21 

SPRINGFIELD 

BRIDGE  R&R 

22 

SPRINGFIELD 

BRIDGE  R&R 

23 

SPRINGFIELD 

URB  SYS 

2^ 

WARE 

HAZ.ELIM. 

DESCRIPTION 

RT57, AGAWAM-HILLSIDE   RD , SOUTHW I CK , I NCL .    RAMPS  SUFFIELD-75 
BRIDGE   DECK   REPAIR,    A-5-11,    RT5  OVER   WESTFIELD  RIVER 
RESURFACE   PTE.    57  FR  PTE.    75  EASTERLY   TO  RTE .  5 

RESURFACE   RT116,1M  SO.    FT.    RV.(SHAY   ST . -H . C . ENT . SO .    BAY   RD . ) 
RECONSTRUCTION   OF   GRANBY  RD. 

BRIDGE   BETTERMENT   BRIDGES   OVER   EAST   BRANCH  WESTFIELD  RIVER 
REPAIRS   BRIDGES   C-21-23   &.   0-2-4-25  OVER  WESTFIELD  RIVER 
REPLACE   BRIDGE   E-5-7 , LOUDV I LLE   RD.    OV   NO. BRANCH   MANHAN  RIVER 
SAFETY    IMPROVEMENTS    INC.  GUARDRAIL 

RECON.    BRIDGE   H-21-15,    DWIGHT   ST.    OVER   2ND  LEVEL  CANAL 
BR   H-21-1=S-18-^   HOLYOKE-S .HADLEY   BR   OV  CONN  RIVER 
EMERGENCY   RECON.    WEST   ST.    BRIDGE   OVER   CHICOPEE  RIVER 
RECON  RTE.    21    FR   CHAPIN  ST.,NE   TO   BELCHERTOWN  LINE 
RESURFACE   RTE . 32   FROM  CONN.S.L.    TO  PALMER  T.L. 
SAFETY    IMPROVEMENTS   BRIDGE   ST.    AND   POMEROY  TERR. 
RECON   TWO    INTERSECTIONS  ON   NORTH  ELM  ST. 
PWED   PROJECT   FOR   FLORENCE   BUSINESS  DISTRICT 

BRIDGE   BETTERMENT   BRIDGE   P-l-E^-t   OVER   PTES. 20  AND   67   AND  CONRAI 
REMOVE   BRIDGES   ON  PT. GROVE   RD.(S-22-3)    &   SAM  WEST   RD.(S-22-  )0 
GUARDRAIL   RT 10/202   FR  CONN   S . L . -N0RTHAMPTDN&RT20  WSTFLD 
RECON   MEM.BR(S-2'4-30=W-21-l )0V   CONN.    R.    (SPNGFLD/W.  SPFLD) 
BR   S-2'4-19   PASCO  RD(RTE.    20A )    OVER  CONRAIL 
RECONSTRUCTION   OF   BAY   AND   TAPLEY  STREETS 

REPLACEMENT   OF   CABLE   GUARDRA I L ; S I 6N   SUPPORTS ; DRA I NAGE 
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ANNUAL  ELEMENT  PROJECTS 


PVTA  SERVICE  AREA 
5^  LOCATION  NUMBERS 


5  Miles 


CUT 
Prepared  by  the  Pioneer  Valley  Planning  Commission 


■  PROJECTS  BY  FUNDING  SOURCE 
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PIONEER  VALLEY  PROJECTS  BV  FUMDINS  SOURCE  -  FISCAL  VEAR  1988 

itR  ***** 

REC.  «  FUNDING         PRIORITY     CITY/TOWN       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

6^000  'tR  2-5  YR       CHICOPEE         RTE.  1-291         NEW  RAMPS  AT  1291/flASS  PIKE  EyiTi6!C0N  FULL  INTERCHANGE)      t3, 500, 000. 00      $3,150,000.00  1350,000.00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1986 

*****  URB  SYS  »*♦♦♦ 


REC.  *  FUNDING 

PRIORITY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

29240 

URB 

SYS 

AE/CQN 

CHICOPEE 

GRANBY  RD. 

RECONSTRUCTION  OF  GRANBY  RD. 

$2,500,000.00 

$1,875,000.00 

$625,000.00 

3975 

URB 

SYS 

AE/CON 

SPRINGFIELD 

BAY  ST. 

RECONSTRUCTION  QF  BAY  AND  TAPLEY  STREETS 

tl,5Vj,000.00 

$1,155,000.00 

$385,000.00 

132200 

URB 

SYS 

2-5  YR 

AGAHAM 

SUFFIELD  ST. 

RECON  SUFFIELD  ST  FR  SILVER  TO  SHOEMAKER 

13,500,000.00 

$2,625,000.00 

$875,000.00 

128920 

URB 

SYS 

2-5  YR 

CHICOPEE 

SHAWINIGAN  DR 

RECON  SHAWINIGAN  FR.  FULLER  RD-CHICGPEE 'LUDLOti  T.L. 

$1,200,000.00 

$900,0()0.00 

$300,000.00 

M930 

URB 

SYS 

2-5  YR 

HOLYOKE 

MAIN  ST. 

RECON  PORTIONS  MAINiNQRTH  CANAL  STS 

$2,250,000.00 

$1,637,500.00 

$562,500.00 

27150 

URB 

SYS 

2-5  YR 

LONGMEADOH 

FRANK  SMITH  RD. 

RECON  FRANK  SMITHiREDFERN  RDS.  BTliN  ;JOLF  SyAilP  RDiCONVERS 

$950,000.00 

$712,500.00 

$237,500.00 

52131 

URB 

SYS 

2-5  YR 

NORTHAMPTON 

OLD  SOUTH  ST. 

RECON.  OLD  SOUTH  ST. 

$900,000.00 

$675,000.00 

$225,000.00 

URB 

SYS 

2-5  YR 

SPRINGFIELD 

WINCHESTER  SOUA 

TRAFFIC  CIRC. AND  SAFETf  IMP.  WINCHESTER  SO. 

$2,500,000.00 

$1,875,000.00 

$625,000.00 

131353 

URB 

SYS 

2-5  YR 

SPRINGFIELD 

5  LOCS. 

RECON  HANC0CKiKING;PARKERiNA'lTASKET;E.C0LUHBU3iWDRTHINGT0 

$400,000.00 

$300,000.00 

$100,000.00 

I^imOOS 

URB 

SVS 

2-5  YR 

SPRINGFIELD 

SUMNER  AVE. 

RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING  THE 

$5,000,000.00 

$3,750,000.00 

$1,250,000.00 

19't80 

URB 

SYS 

2-5  YR 

HESTFIELD 

DEPOT  SO. 

DEPOT  SQUARE 

$1,000,000.00 

$750,000,00 

$250,000.00 

URB 

SYS 

PROPOSAL 

AGAMAH 

GARDEN  ST. 

RECONSTRUCT  GARDEN  ST.  FROM  BOWLES  RD  TO  NEW  PTE.  57  RAMP 

URB 

SVS 

PROPOSAL 

AGAMAH 

HESTFIELD  ST. 

RECONSTRUCT  WESTFIELD  ST.  FROM  PINE  ST.  TO  PPOVIN  MTH.  DR 

l[DQ 

cvc 

PROPOSAL 

AGAUAH 

NORTH  WEST  ST. 

RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  WESTFIELD 

URB 

SYS 

PROPOSAL 

CHICOPEE 

BUCkLEY  BLVD'PR 

RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  S 

$2,200,000.00 

$1 ,650,000.00 

$550,000.00 

URB 

SYS 

PROPOSAL 

LUDLOW 

SHAWINIGAN  DR. 

RELOCATION  OF  SHAWINIGAN  DR.  FROM  SHICOPEE  C.L.  TO  RUSSEL 

URB 

SYS 

PROPOSAL 

NORTHAMPTON 

CONZ  ST. 

RECON.  OF  CONZ  ST.  INCLUDING  INTERSECTION  WITH  RTES.  5  AN 

URB 

SYS 

PROPOSAL 

NORTHAMPTON 

OLD  SOUTH  ST  RT 

CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  PTE.  6 

$1,040,000.00 

$780,000.00 

$260,000.00 

'•2650 

URB 

SYS 

PROPOSAL 

SPRINGFIELD 

MAIN  ST. 

MAIN  ST.  IMPROVEMENT  PROJECT  STATE  ST.  TO  LyMAN 

$10,000,000.00 

$7,500,000.00 

$2,500,000.00 

1^800 

URB 

SYS 

PROPOSAL 

SPRINGFIELD 

WILERAHAM  RD. 

RECON  WILBRAHAM  RD  FR  ALDEN  ST.  TO  PLUMTREE  RD 

$1,400,000.00 

$  1 . 050 , 000 . 00 

$350,000.00 

URB 

SYS 

PROPOSAL 

HESTHAMPTON 

COUNTY  RD. 

RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY 

15 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  HSCAL  YEAR  1986 

»♦»«♦  URB  SYS(NON-EAR.)  ♦♦♦♦♦ 

REC.  «  FUNDING         PRIORITY     CITY/TOHN       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 


URB  SYS(NON-  PROPOSAL     AMHERST  WEST  AND  SHAY  S  INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS.  $85,000.00  $63,750.00       $2!, =50. 00 

URB  SYS(NON-  PROPOSAL     AHHERST  EAST  LEVERETT  R  REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD.  $200,000.00         $150,000.00  $50,000.00 
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*****  CON.FRI.  ***** 


PIONEER  VALLEy  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  '/EAR  1968 


REC.  I  FUNDING 

115300  CON.PRI. 

82250  CON.PRI. 
11130'!  CON.PRI. 
CON.PRI. 
CON.PRI. 

99^100  CON.PRI. 
CON.PRI. 


PRIORITY  CITY/TOHN 


FACILITY 


AE/CON 


2-5 
2-5 
2-5 


YR 
YR 
YR 
YR 


PROPOSAL 
PROPOSAL 


AGAUAH 

AMHERST 
PALMER 
SPRINGFIELD 
SPRINGFIELD 

HUNTINGTON 
WESTFIELD 


PTE. 


RTF 
RTE 


lit 
32 


DESCRIPTION 


RT57,AGAHAM-HILLSIDE  RD,SOUTHmCl: ,  INCL.  RAMPS  SUFFIELD- 


200'  N'LY  SO.HADLEY-GRANBY-AHHERST  T.L.  APPRO,<  ^tSOO'  RECO 
RECONSTRUCTION  OF  RTE.  32  THORNDIKE  ST.  TO  HARE  T.L. 
PARKER  ST. /COOL  TRAFFIC  IMPROVEMENTS  BOSTON  SD  TO   ALLEN  ST. 
BOSTON  RD.         RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTON  ROAD  PASCO  RD.  TO  T 


ROUTE  20  RECON.  FROM  END  PRESENT  CONSTRUCTION  ^JESTERIY 

GREAT  BRIDGE      CONSTRUCTION  OF  NEH  BRIDGE  PARALLEL  TO  EUSTING  STRUCTURE 


COST 

$30,000,000.00 

$960,000.00 
$4,700,000.00 
$4,000,000.00 
$7,000,000.00 

$3,500,000.00 
$1,000,000.00 


FEDERAL  SHARE  STATE  SHARE 

$22,500,000.00  $7,500,000.00 

$720,000.00  $240,000.00 

$3,525,000.00  $1,175,000.00 

$3,000,090.00  $1,000,000.00 

$5,250,000.00  $1,750,000.00 


$2,625,000,00 
$750,000.00 


$875,000.00 
$250,000.00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  VEAR  1983 

BRIDGE  RiR  ♦♦♦♦♦ 


REC.  t  FUNDING 

PRIORITY 

CITY/TOHN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHAPE 

39840 

BRIDGE 

RtR 

AE/CON 

EASTHAMPTON 

LOUDVILLE  RD. 

REPLACE  BRIDGE  E-5-7, LOUDVILLE  RD.  OV  NO. BRANCH  MANHAN  R! 

$600,000.00 

$480,000.00 

$120,000.00 

2ii|V0 

BRIDGE 

RiR 

AE/CON 

HOLYQKE 

DWIGHT  ST. 

RECON.  BRIDGE  H-21-15,  DWIGHT  SI.  OVER  2ND  LEVEL  CANAL 

$1,500,000.00 

$1,200,000.00 

$300,000.00 

83300 

BRIDGE 

RiR 

AE/CON 

HOLYOKE 

RTE.  116 

PR  H-21-l=S-18-'»  HOLYOKE-S.HADLEV  BR  OV  CONN  RIVER 

$16,000,000.00 

$12,300,000.00 

$3,200,000.00 

BRIDGE 

RLR 

AE/CON 

SPRINGFIELD 

MEMORIAL  BRIDGE 

RECON  MEM.BR(S-24-30=H-21-nOV  CONN.  R.  (SPNGFLD  H.  SPFLD 

$3,000,000.00 

$2,400,000.00 

$600,000.00 

101800 

BRIDGE 

RiR 

AE/CON 

SPRINGFIELD 

RTE.  20A 

BR  8-24-19  PASCO  RD!RTE.  20A)  OVER  CONRAIL 

$1,500,000.00 

$1,200,0^0.00 

$300,000.00 

113752 

BRIDGE 

RliR 

2-5 

YR 

AGAUAH 

RTE. 5 

RECONSTRUCTION  OF  SOUTH  END  BRIDGE 

$2,000,000.00 

$1,600,000.00 

$400,000.00 

102053 

BRIDGE 

RiR 

2-5 

YR 

BELCHERTOWN 

RTE.  202 

RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE  OVER  CV  RR 

$640,000.00 

$512,000.00 

$128,000.00 

l'>2265 

BRIDGE 

RiR 

2-5 

YR 

BELCHERTOHN 

WILSON  ST.  BR. 

8-5-23, WILSON  ST.  BR  OVER  B  I  H 

$800,000.00 

$640,000.00 

$160,000.00 

5950 

BRIDGE 

RIR 

2-5 

YR 

CHESTER 

BLANDFORD  RD 

BRIDGE  C-11-16,  BLANDFORD  RD.  OVER  WALUR  BROOK 

$800,000.00 

$640,000.00 

$160,000.00 

4^(625 

BRIDGE 

RIR 

2-5 

YR 

CHICOPEE 

MCKINSTRY  AVE. 

RECON  BRIDGE  C-13-4  OVER  BiM  RR 

$1,000,000.00 

$800,000,00 

$200,000.00 

i^m\ 

BRIDGE 

R4R 

2-5 

YR 

EASTHAHPTON 

PARK  ST. 

RECONSTRUCTION  OF  PARK  ST.  BRIDGE  OVER  PV  RR 

$640,000.00 

$512,O(X'.O0 

$128,000.00 

3605 

BRIDGE 

RIP. 

2-5 

YR 

HATFIELD 

BRIDGE  ST. 

REHAB.  AND  REPAIR  BRIDGE  H-ll-^  BRIDGE  ST. 

$240,000.00 

$192,000.00 

$48,000.00 

35580 

BRIDGE 

RIR 

2-5 

YR 

HOLYOKE 

JACKSON  ST. 

RECON  BRIDGE  H-21-11 , JACKSON  ST.  OVER  2ND  LEVEL  CANAL 

$800,000.00 

$640,000.00 

$160,000.00 

30512 

BRIDGE 

RIR 

2-5 

YR 

MONSON 

HOVEY  RD. 

RECONSTRUCITON  OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL 

$640,000.00 

$512,000.00 

$128,000.00 

15350 

BRIDGE 

RLR 

2-5 

YR 

NORTHAMPTON 

CLEMENT  ST. 

RECON.  CLEMENT  ST.  BRIDGE  OVR.  HILL  R.(N-19-47 

$1,000,000.00 

$800,000.00 

$200,000.00 

^18907 

BRIDGE 

RiR 

2-5 

YR 

NORTHAMPTON 

MULBERRY  ST. 

RECON  MULBERRY  ST.  BRIDGE  N-19-28  OV  MILL  RIVER 

$1,000,000.00 

$800,000.00 

$200,000.00 

131999 

BRIDGE 

RiR 

2-5 

YR 

RUSSELL 

STRATHMORE  BRID 

RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  HESTFIELD  RIVER 

$2,500,000.00 

$2,000,000.00 

$500,000.00 

39810 

BRIDGE 

RiR 

2-5 

YR 

SOUTHMICK 

SHEEP  PASTURE  R 

REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOK 

$39,000.00 

$3! ,200.00 

$7,900.00 

53600 

BRIDGE 

m 

2-5 

YR 

WILBRAHAM 

BOSTON  RD. 

OLD  BOSTON  RD  BRIDGE  W-35-11  OVER  CONRAIL 

$125,000.00 

$ ! 00 , 000 . 00 

$25,000.00 

13 
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RURAL  2ND 

REC.  I  FUNDING  PRIORITY  CITY/TOHN 
22362  RURAL  2ND      AE/CON  LUDLOH 


93310  RURAL  2ND 
8115  RURAL  2ND 
119000  RURAL  2ND 
83600  RURAL  2ND 
93375  RURAL  2ND 


2-5  YR 
2-5  YR 
2-5  YR 
2-5  YR 
2-5  YR 


CHESTERFIELD 

HOLLAND 

HUNTINGTON 

PLAINFIELD 

H0RTHIN6T0N 


PIONEER  VALLEY  PROJECTS  Pi  FUNDING  SOURCE  -  FISCAL  YEAR  1989 

FACILITY  DESCRIPTION  COST 

CENTER  ST.  RECOH  RTE.  2!  FR  CHAPIN  ST.,NE  TO  BELCHERTOWN  LINE  $950,000.00 

MAIN  ROAD  FULL  RECON.  FROM  kORTHINGTON  T.L.  EAST  TO  WESTFIELD  RIVER  $2,800,000.00 

BRIMFIELD  RD.  RECON.  BRIMFIELD  RD.  AND  ^lASHAPAUG  RD.  $4,000,000.00 

RTE.  66  RECON  RT66  FROM  RT112  TO  WESTHAMPTON  T.L.  $3,500,000.00 

RTE.  116  RECON  FR  PLAINFIELD'ASHFIELD  TL  H  LY  APPRO>:  iMILES  $5,250,000.00 

RTE.  1^13  RECON  FR  HORTHINGTON  ^iCRNRS-CHESTERFIEl  D  tl  (PHASE  1  PfiOJ  $3,000,000.00 


FEDERAL  SHARE      STATE  SHARE 
$712,500.00  $237,500.00 


$2,100,000.00 
$3,000,000.00 
$2,625,0l^».00 
$3,937,500.00 
$2,250,000.00 


$700,000.00 
$1,000,000.00 

$875,000.00 
$1,312,500.00 

$750,000.00 
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♦♦♦«♦  HAZ.ELI^. 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  VEAP  1989 


REC.  II  FUNDING 


PRIORITY  CITY/TOWN 


FACILITY 


DESCRIPTH 


COST 


FEDERAL  SHARE      STATE  SHARE 


83201  HAZ.ELIM. 
aO^iO  HftZ.ELIH. 
52130  HAZ.ELIM. 
27775  HAZ.ELIH. 

HAZ.ELIM. 
HAZ.ELIM. 


AE/CON  HADLEY  ROUTE  116          SAFETY  IMPROVEMENTS  INC.  GUARDRAIL  $1,000,000.00 

AE/CQN  NORTHAMPTON  BRIDGE  ST.         SAFETY  IMPROVEMENTS  BRIDGE  ST.  AHD  POHEROV  TERR.  1180,000.00 

AE/CON  NORTHAMPTON  NO.  ELM  ST.        RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST.  $300,000.00 

AE/CON  WARE  ROUTES  9,32,202  REPLACEMENT  OF  CABLE  GUARDRAIL:SIGN  SUPFORTS;DRAiNAGE  $A00,000.00 

PROPOSAL  AGAHAM  FOUR  INTERSECTI  SAFETY  IMPROVEMENTS  TO     iNTERSECTIO^iS:MILLl l't7;MILL  i57; 

PROPOSAL  NORTHAMPTON  DAMON  RD.  AND  B  SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE. 9; 


$500,000.00 
$162,000.00 
$270,000.00 
$360,000.00 

i 


$100,000.00 
$13,000.00 
$30,000.00 
$40,000,00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1988 

t»»»»  SEC.9-CAP  f»tt» 


FUNDING 

PRIORITY 

CITY/TOHN 

FACILITY 
=  ============ 

DESCRIPTION 

===  ========================================================= 

COST 

FEDERAL  SHARE 

STATE  SHARE 

=========== 

SEC.9-CAP 

=  ========= 

AE/CON 

:  ============ 

RE6I0NUIDE 

PVTA 

EXPANSION  OF  UHASS  TRANSIT  FACILITY 

================ 

»700,000.00 

================ 

$560,000.00 

============= 

$70,000.00 

SEC.9-CAP 

AE/CON 

REGIONUIDE 

PVTA 

TEN  ACCESSIBLE  REPLACEHENT  VANS, 

$250,000.00 

$200,000.00 

$25,000.00 

SEC.9-CAP 

AE/CON 

RE6I0NUIDE 

PVTA 

BUS  LOCATOR  AND  RADIO  SYSTEM 

$800,000.00 

$6'(0,000.00 

$80,000.00 

SEC.9-CAP 

AE/CON 

REGIONUIDE 

PVTA 

PLANNING 

$21,300.00 

$17,C'i0.00 

$11,000.00 

SEC.9-CAP 

AE/CON 

RE6I0NUIDE 

PVTA 

REFURBISH  90  1978  RTS  BUSES  d  $8,000  EACH 

$720,000.00 

$576,000.00 

$72,000.00 

SEC.9-CAP 

AE/CON 

RE6I0NWIDE 

PVTA 

PURCHASE  OF  N.MAIN  ST.  FIRE  STATION  AND  REHABILITATION 

$170,000.00 

$136,000.00 

$17,000.00 

SEC.9-CAP 

AE/CON 

REGIONUIDE 

PVTA 

UHASS  CIRCLE  DESIGN 

$30,000.00 

$2'»,000.00 

$3,000.00 

SEC.9-CAP 

AE/CON 

REGIONUIDE 

PVTA 

SPECIAL  SHELTERS 

$200,000,00 

$160,000.00 

$20,000.00 

SEC.9-CAP 

AE/CON 

REGIONUIDE 

PVTA 

ONE  SHALL  ACCESSIBLE  BUS 

$110,000.00 

$88,000.00 

$11,000.00 

21 


I 

I 


*****  SEC.9-0PR  «♦»♦» 


REC.  i  FUNDING  PRIORITY 

SEC.9-0PR  AE/CON 
SEC.9-0PR  AE/CON 


CITY/TOWN  FACILITY 

REGIONyiDE  PVTA 
RE6I0NUIDE  PVTA 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1988 

DESCRIPTION  COST  FEDERAL  SHARE  STATE  SHARE 

OPERATING  ASSISTANCE  FOR  EiH  SPECIAL  TRANSIT  SERVICES  $1,033,731.00  $291,209.00  $371,2M.OO 

OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE  $7,8<?'t,862.00  $2, 125, ^S. 00  $2,851,095.00 
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»»#»#  SEC. 18  RURAL  ***** 


REC.  t  FUNDING        PRIORITY  CITY/TOHN  FACILITY 

SEC. IB  RURAL  AE/CON  REGIONHIDE  PVTA 

SEC. 18  RURAL  AE/CON  REGIONWIDE  PVTA 

SEC. 18  RURAL  AE/CON  REGIONHIDE  PVTA 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1988 


DESCRIPTION 


COST 


FEDERAL  SHARE      STATE  SHARE 


RURAL  TRANSIT  OPERATING  ASSISTANCE:  EiH  SERVICE 

RURAL  TRANSIT  OPERATING  ASSISTANCE 

RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 


$58,000.00 
$150,000.00 
$28,700.00 


$E6,E12.00 
$67,788.00 
$20,000.00 
( 


$15,89^1.00 
$3't,513.00 
$^1, 350. 00 
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»♦♦»♦  SEC. 16(b)(2)  ♦»*♦♦ 

REC.  I  FUNDING        PRIORITY    ClTY/TOyN  FACILITY 
SEC. 16(b) (8)  AE/CON       RE6I0NHIDE  EOTC 


1 

PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1988 

DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

7  ACCESSIBLE  VEHICLES  I  SUPPORT  EQUIPMENT  $EE7,760.00         $181,808.00  $«,952.00 
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PIONEER  VALLEY  PROJECTS  BV  FUNDIN6  SOURCE  -  FISCAL  ^EAR  1999 

am  NFA  **»♦♦ 


REC.  « 

FUNDING 

PRIORITY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE      STATE  SHARE 

113751 

NFA 

AE/CON 

AGAUAK 

RTE.  5 

BRIDGE  DECK  REPAIR,  A-5-!!,  RT5  OVER  WESTFIELD  RIVEP 

$550,000.00 

$550,000.00 

115332 

NFA 

AE/CON 

ABAUAK 

RTE.  57 

RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5 

$300,000.00 

$300,000,00 

rtr  H 

Ht  /  Lull 

nnncnj I 

RTF  I1A 

RCQIIRParF  RTtli,  IK  (;n    FT    RU  (ClUflV  CT  -M  T  FMT  Cfi    RfiV  R 
nCjUr.  rHLL  n '110, In  jl'.   rit   nV..3r:HI   jl.   n.L.Ll.^.jU.   DHT  r. 

♦  '  -J-J  J  J  J-J  I  vV 

t7AA  mAA  AA 

♦  t  -J  J  J « W 

1237il 

NFA 

AE/CON 

CUMMINGTON 

ROUTE  9 

BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  WESTFIELD  RIVE 

$400,000.00 

$400,000.00 

lE37fa7 

NFft 

AE/CON 

CUHMINGTON 

ROLiTE  9 

REPAIRS  BRIDGES  C-21-23  I  C-24-25  OVER  WESTFIELD  RIVER 

$400,000.00 

,  $400,000.00 

NFA 

AE/CON 

LUDLOW 

WEST  ST. 

EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

$300,000.00 

$800,000.00 

99804 

NFA 

AE/CON 

MONSON 

ROUTE  32 

RESURFACE  RTE. 32  FROM  CONN.S.L.  TO  PALMER  T.L. 

$1,200,000.00 

$1,200,000.00 

111307 

NFA 

AE/CON 

PALMER 

ROUTE  20 

BRIDGE  BETTERMENT  BRIDGE  P-1-24  OVER  RTES.cO  AND  6?  AND  C 

$200,000.00 

$200,000.00 

7B't0 

NFA 

AE/CON 

SOUTHWICK 

BRIDGE  REMOVALS 

REMOVE  BRIDGES  ON  PT. GROVE  RD.!S-22-3)  I  SAM  HEST  RD.(S-2 

$500,000.00 

$500,000.00 

7870! 

NFA 

AE/CON 

SOUTHHIC!-; 

RTE.  10 

GUARDRAIL  RTlO/202  FR  CONN  S.L.-N0RTHAMPT0N£RT20  WSTFLD 

$300,000.00 

$300,000.00 

99990 

NFA 

e-5  YR 

BRIMFIELD 

ROUTE  20 

SIGNAL  UPGRADE  AT  INTERSECTIDfJ  PTES.  19  AND  20 

$90,000.00 

$90,000.00 

64703 

NFA 

2-5  YR 

CHICOPEE 

RTE  1-391 

BRIDGE  PIERS  REPAIRS  CN  C-13-41?,H-21-60A,  1-391 

$100,000.00 

$100,000.00 

82601 

NFA 

2-5  YR 

CHICOPEE 

RTE.  116 

RESURF.  RTE.  116  FROM  JOHN  ST.  S'LY  TQ  MTA 

$700,000.00 

$700,000.00 

123765 

NFA 

2-5  YR 

CUHMINGTON 

STAGE  RD-'HILL  B 

BR  REPAIRS  C-21-26,0N  STAGE  RD.  OV.  MILL  BK  CUMMINGTON 

$169,000.00 

$169,000.00 

123766 

NFA 

2-5  YR 

CUMMINGTON 

BUSH  HILL  RD 

BR.  REP.  C-21-!8,0N  BUSH  HILL  RD.  OV,  DEER  HILL  K.  CUMM. 

$48,000.00 

$t8,000.00 

124306 

NFA 

2-5  YR 

GOSHEN 

LOOMIS  ROAD 

BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK 

$275,000.00 

$275,000.00 

124303 

NFA 

2-5  YR 

BOSHEN 

HING  HILL  RD. 

REPAIRS  TO  GOSHEN  BRIDGE,  WING  HILL  RD.  OVER  ROGERS  BRIDG 

$71 ,000.00 

$71,000.00 

82240 

NFA 

2-5  YR 

HADLEY 

ROUTE  9 

SIGNAL  UPGRADES  6  LOCATIONS  RTE. 9  HADLEY- AMHERST 

$400,000.00 

$400,000.00 

99993 

NFA 

2-5  YR 

MONSON 

PALMER  RD. 

BR.  M27-32IRTE.  32)0V  CENTRAL  VERMONT  RRiCHICOPEE  BK. 

$300,000.00 

$300,000.00 

24131 

NFA 

£-5  YR 

NORTHAMPTON 

MAIN  ST. 

BRIDGE  N-19-45,MAIN  ST. /MILL  RIVER  OXBOW 

$73,097.00 

$73,097.00 

111308 

NFA 

2-5  YR 

PALMER 

SHEARER'S  CORNE 

INTERSECTION  IMPROVEMENTS  PTES. 20  AND  181 

$65,000.00 

$65,000.00 

78702 

NFA 

2-5  YR 

SOUTHWICK 

COLLEGE  HIGHWAY 

REPL.  AND  IMPROV.  EXISTING  DRAINS  AND  RESURFACE 

$2,400,000.00 

$2,400,000.00 

95655 

NFA 

2-5  YR 

MALES 

BR  H-2-5 

BRIDGE  REPAIRS  W-2-5, LAUREL  HILL  RD  OV  WALES  BROOK 

$90,048.00 

$90,048.00 

78822 

NFA 

2-5  YR 

HESTFIELD 

GRANVILLE  RD. 

BR.  REP.  W-25-8, GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOK 

$231,000.00 

$231,000.00 

78823 

NFA 

2-5  YR 

HESTFIELD 

LOOMIS  ST. 

RECON  BRIDGE  W-25-12, LOOMIS  ST.  OVER  MUNI!  BROOK 

$75,000.00 

$75,000.00 

119022 

NFA 

2-5  YR 

WESTHAMPTON 

RHODES  RD. 

REPAIRS  BR,  (RHODES  RD  OV  UNNAMED  BRGOKiyESTHAflPTON 

$31,000.00 

$31,000.00 

25 
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PIONEER  VfiLLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  VEAR  19S8 

♦»»♦♦  p«ED 

REC.  *  FUNDING         PRIORITY     CITY/TOWN       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

25901  PWED  AE/CON       NORTHAMPTON     FLORENCE  PHED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT  $520,000.00  1520,000.00 
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■  PROJECTS  BY  MUNICIPALITY 


PIONEER  VALLEY  PROJECTS  B'!  MUNICIPALITY  -  FISCAL  VEAR  1969 


*  mm  t 


NUMBER  OF  PROJECTS:? 


FACILITY 


DESCRIPTION 


REC.  II  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


57 


J 

57 


RTE. 
RTE. 
RTE. 
RTE. 5 

SUFFIELD  ST. 
FOUR  INTERSECTIONS 
GARDEN  ST. 
HESTFIELD  ST. 
NORTH  WEST  ST. 


RT57,AGA«AM-HILLSIDE  RD.SOUTHWICKJNCL.  RAMPS  SUFFIELD-75 
BRIDfiE  DECK  REPAIR,  A-5-11.  RT5  OVER  HESTFIELD  RIVER 
RESURFACE  RTE.  57  FR  RTE.  ''5  EASTERLY  TO  RTE.  5 
RECONSTRUCTION  OF  SOUTH  END  BRIDGE 
RECON  SUFFIELD  ST  FR  SILVER  TO  SHOEMAKER 
SAFETY  IMPROVEMENTS  TO  't  INTERSECTI0NS:MILLil'(7:MILL  i57:HILL 
RECONSTRUCT  GARDEN  ST.  FROM  BOWLES  RD  TO  NEW  RTE.  57  RAMPS 
RECONSTRUCT  WESTFIELD  ST.  FROM  PINE  ST.  TO  PROVIN  MTN.  DR. 
RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  WESTFIELD  ST. 


115300 

CON.PRI. 

AE/CON 

$30,000,000.00 

11375! 

NFA 

AE/CON 

$550,000.00 

115332 

NFA 

AE'CQN 

$300,000.00 

113752 

BRIDGE  fi 

2-5  YR 

$2,000,000.00 

132200 

URB  SYS 

2-5  YR 

$3,500,000.00 

HAZ.ELIM 

PROPOSAL 

URB  SYS 

PROPOSAL 

URB  SYS 

PROPOSAL 

URB  SVS 

PROPOSAL 

$22 , 500 , 000 . 00   $  7 . 500 , 000 . 00 
$550,000.00 
$300  000,00 
$1,600,000.00      $^1 00 '.000 '.00 
$2,625,000.00      $375  J  000. 00 


»♦♦♦»♦»»♦»♦»♦♦»♦»♦♦♦♦»♦# 

♦  AMHERST  «  NUMBER  OF  PROJECTS:'i 

************************ 


FACILITY 


RTE.  116 
RTE.  116 

WEST  AND  SHAY  STS. 
EAST  LEVERETT  RD. 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RESURFACE  RT116,1M  SO.  FT.  RV.(SHAY  ST. -H. CENT. SO.  BAY  RD. 
200'  N'LY  S0.HADLEY-6RANBY-AMHERST  T.L.  APPROK  'tSOO'  RECON 
INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS. 
REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD. 


82402  NFA  AE/CON 

92250  CON.PRI.  2-5  YR 

URB  SYS(  PROPOSAL 

URB  SYS(  PROPOSAL 


$700,000.00 
$960,000.00 
$95,000.00 
$200,000.00 


$720,000.00 
$63,750.00 
$150,000.00 


$700,000.00 
$2^10!  000. 00 
$21^250.00 
$50,000.00 


»  BELCHERTOWN  *  NUMBER  OF  PROJECTS: 2 


FACILITY 


DESCRIPTION 


REC.  «  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RTE.  202 
WILSON  ST.  BR. 


RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE  OVER  CV  RR 
8-5-23, WILSON  ST.  BR  OVER  B  i  M 


102053  BRIDGE  R  2-5  YR 
142265  BRIDGE  R  2-5  YR 


$640,000.00 
$800,000.00 


$512,000.00 
$640,000.00 


$123,000.00 
$160,000.00 


*  BRIMFIELD 


♦  NUMBER  OF  PROJECTS :1 


FACILITY  DESCRIPTION 

ROUTE  20  SIGNAL  UPGRADE  AT  INTERSECTION  PTES. 19  AND  20 


REC.  #  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

99990  NFA         2-5  YR  $90,000.00  $90,000.00 


♦♦♦♦♦»♦»♦♦»«♦#♦♦♦»»♦»»♦♦ 

♦  CHESTER  ♦  NUMBER  OF  PROJECTS:! 

************************ 


FACILITY 


DESCRIPTION 


REC.  m  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


BLANDFORD  RD 


BRIDGE  C-11-16,  BLANDFORD  RD.  OVER  WALKER  BROOK 


5950  BRIDGE  R  2-5  YR  $800,000.00       $640,000.00  $160,000.00 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1938 

♦  CHESTERFIELD  ♦  NUMBER  OF  PROJECTS:  1 

FACILITY                   DESCRIPTION  REC.  «  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

MAIN  ROAD                  FULL  RECON.  FROM  WORTHINGTON  T.L.  EAST  TO  WESTFIELD  RIVER  93310  RURAL  SN  2-5  YR  $2,800,000.00  12,100,000.00  $700,000.00 


t  CHICOPEE  ♦  NUMBER  OF  PROJECTS:? 


FACILITY 

DESCRIPTION 

REC.  f 

F'JNDINb 

PRlDRITy 

COST 

FEDERAL 

SHARE 

STATE  SHARE 

GRANBY  RD. 

RECONSTRUCTION  OF  GRANBY  RD. 

292^(0 

URB  SYS 

AE/CON 

$2,500,000.00 

$1,875 

000.00 

$625,000.00 

RTE.  1-291 

NEW  RAMPS  AT  I291/MASS  PIKE  E>ITI6(C0N  FULL  INTERCHANGE) 

'iR 

2-5  YR 

$3,500,000.00 

$3,150 

000.00 

$350,000.00 

MCKINSTRY  AVE. 

RECON  BRIDGE  C-n-it  OVER  BiM  RR 

^^(625 

BRIDGE  R  2-5  YR 

$! .000,000.00 

$800 

000.00 

$200,000.00 

RTE  1-391 

BRIDGE  PIERS  REPAIRS  ON  C-13-'(liH-21-60A,  1-391 

6'(703 

NFA 

2-5  VP 

$100,000.00 

$100,000.00 

RTE.  116 

RESURF.  RTE.  116  FROM  JOHN  ST.  S'LY  TO  MTA 

82601 

NFA 

2-5  YR 

$700,000.00 

$700,000.00 

SHAHINIGAN  DR 

RECON  SHAHINIGAN  FR.  FULLER  RD-CHICOPEE/LUDLOW  T.L. 

128920 

uRB  SVS 

2-5  vfi 

$1,200,000.00 

$900 

000.00 

$300,000.00 

BUCKLEY  BLVD/PROSPECT  RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  ST. 

URB  SYS 

PROPOSAL 

$2, 200  ,'000.00 

$1,650 

000 . 00 

$550,000.00 

♦♦♦»»»♦♦♦»♦♦♦♦♦»♦*§»»»»♦ 

♦  CUMMINGTON  * 


NUMBER  OF  PROJECTS:^ 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHAPE 


ROUTE  9  BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  WESTFIELD  RIVER  123761  NFA 

ROUTE  9  REPAIRS  BRIDGES  C-21-23  I  C-2'(-25  OVER  WESTFIELD  RIVER  12376?  NFA 

STAGE  RD/MILL  BK  BR  REPAIRS  C-21-26,0N  STAGE  RD.  OV.  MILL  BK  CUMMINGTON  123765  NFA 

BUSH  HILL  RD  BR.  REP.  C-21-ia,0N  BUSH  HILL  RD.  OV,  DEER  HILL  BK.  CUMM.  123766  NFA 


AE/CON 
AE/CON 
2-5  YR 
2-5  YR 


$^00,000.00 
$400,000.00 
$168,000.00 


$^(00,000.00 
$400,000.00 
$168,000.00 
$48,000.00 


♦  EASTHAMPTON  ♦ 
t»ftfffft»ft<t**ft**tttt 


NUMBER  OF  PR0JECTS:2 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


LOUDVILLE  RD. 
PARK  ST. 


REPLACE  BRIDGE  E-5-7, LOUDVILLE  RD.  OV  NO. BRANCH  MANHAN  RIVER 
RECONSTRUCTION  OF  PARK  ST.  BRIDGE  OVER  PV  RR 


39860  BRIDGE  R  AE/CON 
48941  BRIDGE  R  2-5  yfi 


$600,000.00 
$640,000.00 


$480,000.00 
$512,000.00 


$120,000.00 
$128,000.00 


»»♦♦»♦*♦♦♦♦»»»♦♦♦*«»»»»* 

♦  GOSHEN  ♦  NUMBER  OF  PR0JECTS:2 

FACILITY  DESCRIPTION  REC.  «  FUNDING   PRIORITV  COST  FEDERAL  SHARE     STATE  SHARE 


LOOMIS  ROAD 
WING  HILL  RD, 


BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK  124306  NFA         2-5  YR  $275,000.00 

REPAIRS  TO  GOSHEN  BRIDGE,  WING  HILL  RD.  OVER  ROGERS  BRIDGE      124308  NFA         2-5  YR  $71,000.00 


$275,000.00 
$71,000.00 


PIONEER  VALLEY  PROJECTS  BY  HUNlCIPALITr  -  FISCAL  YEAR  1988 


»  HADLEY 


«  NUMBER  OF  PROJECTS:? 


FACILITY 


DESCRIPTION 


REC.  «  FUNDING   PRIORITY  COSl 


FEDERAL  SHARE     STATE  SHARE 


ROUTE  lib 
ROUTE  9 


SAFETY  IMPROVEMENTS  INC.  GUARDRAIL 

SIGNAL  UPGRADES  6  LOCATIONS  RTE.9  HADLEY/AHHERST 


83201  HA2.ELIM  AE/CON 
822W  NFA         2-5  YR 


J! ,000,000.00 
$'»00,000.00 


1900.000.00 


1100,000.00 
$'(00.000. 00 


»«»»♦♦§♦»♦«»♦»♦#»»»♦♦»♦ 

»  HATFIELD  »  NUMBER  OF  PROJECTS:! 


FACILITY 

BRIDGE  ST. 


DESCRIPTION 


REHAB.  AND  REPAIR  BRIDGE  H-ll-^t,  BRIDGE  ST. 


REC.  «  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

3605  BRIDGE  R  2-5  YR  $2Vj,000.00       1192,000.00  t't8,000.00 


♦  HOLLAND  *  NUMBER  OF  PROJECTS:! 


FACILITY 
BRIMFIELD  RD. 


DESCRIPTION 

RECON.  BRIMFIELD  RD.  AND  MASHAPAUG  RD. 


REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

8115  RURAL  2N  2-5  YR       $4,000,000.00     $3,000,000.00  $1,000,000.00 


»  HOLYOKE 


»  NUMBER  OF  PROJECTS  :'t 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORI  TV  COST 


FEDERAL  SHARE     STATE  SHARE 


DUIGHT  ST. 
RTE.  116 
JACKSON  ST. 
MAIN  ST. 


RECON.  BRIDGE  H-21-15,  DHIGHT  ST.  OVER  2ND  LEVEL  CANAL 
BR  H-21-l=S-18-'(  HOLYOKE-S. HADLEY  BR  OV  CONN  RIVER 
RECON  BRIDGE  H-2! -11, JACKSON  ST.  OVER  2ND  LEVEL  CANAL 
RECON  PORTIONS  MAINLNORTH  CANAL  STS 


ei'i90  BRIDGE  R  AE/CON 
83300  BRIDGE  R  AE/CON 
35580  BRIDGE  R  2-5  YR 
41930  URB  SYS   2-5  YR 


$1,500,000.00  $1,200,000.00  1300,000.00 

$16, 000 , 000 .00  $  1 2 , 800 . 000 . 00  $3 . 200 , 000 . 00 

$800,000.00  $640,000.00  $160,000.00 

$2,250,000.00  $1,687,500.00  $562,500.00 


»♦»**♦»»#»»♦»♦♦♦♦»♦♦*♦*» 

t  HUNTINGTON  *  NUMBER  OF  PR0JECTS:2 

FACILITY  DESCRIPTION 


RTE.  66  RECON  RT6b  FROM  RT112  TO  WESTHAMPTON  T.L. 

ROUTE  20  RECON.  FROM  END  PRESENT  CONSTRUCTION  WESTERLY 


REC.  #  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


119000  RURAL  2N  2-5  YR  $3,500,000.00  $2,625,000.00  $675,000.00 
99400  CON.PRI.  PROPOSAL     $3,500,000.00     $2,625,000.00  $875,000.00 


♦  LONGMEADOW  » 


NUMBER  OF  PROJECTS:! 


FACILITY 


DESCRIPTIt 


REC.  #  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


FRANK  SMITH  RD. 


RECON  FRANK  SMITHiREDFERN  RDS.  BTWN  WOLF  SWAMP  RDiCONVERSE       2" 150  URB  SVS   2-5  YR 


$950,000.00 


$712,500.00  $237,500.00 


I 

I 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1<>98 


♦»♦»♦♦♦»«♦♦♦»♦♦♦♦♦«♦♦♦♦ 

»  LUDLOW  ♦  NUHBER  OF  PR0JECTS:3 


FACILITY  DESCRIPTION  REC.  #  FUNDING   PRIORITl  COST  FEDERAL  SHARE     STATE  SHARE 


WEST  ST.  EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER  MFA         AE'CON  1800,000.00  $600,000.00 

CENTER  ST.  RECON  RTE.  21  FR  CHAPIN  ST.  ,NE  TO  BELCHERTOWN  LINE  22362  RURAL  2N  AE'CON  t'>50,000.00       $712,500.00  $237,500.00 

SHAHINI6AN  DR.  RELOCATION  OF  SHAHINI6AN  DR.  FROM  SHICOPEE  C.L.  TO  RUSSELL  ST  URB  SYS  PROPOSAL 

♦♦♦♦»♦♦♦»♦♦*»♦♦♦♦♦♦♦»♦♦* 

i  MDNSON  *  NUMBER  OF  PROJECTS: 3 

FACILITY  DESCRIPTION  REC.  «  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


ROUTE  32  RESURFACE  RTE. 32  FROM  CONN. S.L.  TO  PALilER  T.L.  9980')  NFA  AE'CON  11,200,000.00  $1,200,000.00 

HOVEY  RD.  RECONSTRUCITON  OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL                      30512  BRIDGE  R  2-5  YR  $6^0,000.00  $512,000.00  $128,000.00 

PALMER  RD.  BR.  M27-32(RTE.  32)0V  CENTRAL  VERMONT  RRiCHICOPEE  BK.  99998  NFA  2-5  YR  $300,000.00  $3OO,'OO0.OO 

»  NORTHAMPTON  »  NUHBER  OF  PROJECTS: 10 

FACILITY  DESCRIPTION  REC.  i  FUNDING  PRIORITY  COST                  FEDERAL  SHARE     STATE  SHARE 


BRIDGE  ST.  SAFETY  IMPROVEMENTS  BRIDGE  ST.  AND  POMEROY  TERR.  BOV)  HAZ.ELIM  AE'CON  $180,000.00       $162,000.00  $18,000.00 

NO.  ELM  ST.  RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST.  52130  HAZ.ELIM  AE/CON  $300,000.00       $270,000.00  $30,000.00 

FLORENCE  PHED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT  25901  PHED  AE'CON  $520,000.00  $520;000.00 

CLEMENT  ST.  RECON.  CLEMENT  ST.  BRIDGE  OVR.  MILL  R. (N-19-'(7  15350  BRIDGE  R  2-5  VR       $1,000,000,00       $800,000.00  $200,000.00 

MULBERRY  ST.  RECON  MULBERRY  ST.  BRIDGE  N-19-28  OV  MILL  RIVER  ^(8907  BRIDGE  R  2-5  YR       $1,000,000.00       $800,000.00  $200;000.00 

MAIN  ST.  BRIDGE  N-19-'i5, MAIN  ST. /MILL  RIVER  OXBOW  2^131  NFA  2-5  vR  $73,097.00  $73,097.00 

OLD  SOUTH  ST.  RECON.  OLD  SOUTH  ST.  52131  URB  SYS  2-5  VP  $900,000.00       $675,000.00  $225,'000.00 

DAMON  RD.  AND  BRIDGE  SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE. 9)  HAZ.ELIM  PROPOSAL 

CONZ  ST.  RECON.  OF  CQNZ  ST.  INCLUDING  INTERSECTION  WITH  PTES.  5  AND  10  URB  SYS  PROPOSAL 

OLD  SOUTH  ST  RTE.  66  CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  RTE.  66  URB  SYS  PROPOSAL     $',0^)0,000.00       $780,000.00  $260,000.00 

************************ 

*  PALMER  *  NUMBER  OF  PROJECTS: 3 
************************ 

FACILITY  DESCRIPTION  REC.  «  FUNDING  PRIORITr  COST  FEDERAL  SHARE     STATE  SHARE 


ROUTE  20  BRIDGE  BETTERMENT  BRIDGE  P-1-2'-)  OVER  PTES. 20  AND  67  AND  CONRA  111307  NFA         AE/CON  $200,000.00  $200,000.00 

RTE.  32  RECONSTRUCTION  OF  RTE.  32  THORNDIKE  ST.  TO  WARE  T.L.  11130^)  CON.PRI.  2-5  YR       $') .700,000.00     $3,525,000.00  $1,175,000.00 

SHEARER'S  CORNER         INTERSECTION  IMPROVEMENTS  PTES. 20  AND  181  111308  NFA         2-5  YR  $65,000.00  $65,000.00 


I 


1 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1983 


♦♦♦♦»»*»»»♦♦»«♦♦♦*♦»♦«♦♦ 

»  PLAINFIELD  ♦  NUMBER  OF  PROJECTS:! 

»*♦♦♦♦♦♦♦»♦♦♦♦♦♦♦♦«♦♦♦»♦ 


FACILITY 
RTE.  116 


DESCRIPTION 

RECON  FR  PLAINFIELD/ASHFIELD  TL  W'LV  APPRO)!  6NILES 


REC.  t  FUNDING   PRIORITv  COST 


FEDERAL  SHARE     STATE  SHARE 


83600  RURAL  EN  2-5  YR       $5,250,000.00     $3,937,500.00   $1 ,312,500.00 


»  RE6IQNHIDE  ♦ 


NUMBER  OF  PROJECTS: 15 


FACILITY 

EOTC 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 
PVTA 


DESCRIPTION 

RECEIVED  GRANTS  FOR  6  LIFT-EQUIPPED  VANS;  ONE  LEFT-EOUIPPED  S 

RURAL  TRANSIT  OPERATING  ASSISTANCE:  EtH  SERVICE 

RURAL  TRANSIT  OPERATING  ASSISTANCE 

RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

EKPANSION  OF  UMASS  TRANSIT  FACILITY 

TEN  REPLACEMENT  VANS 

BUS  LOCATOR  AND  RADIO  SYSTEM 

PLANNING 

REFURBISH  90  1978  RTS  BUSES  J  $3,000  EACH 

PURCHASE  OF  N.MAIN  ST.  FIRE  STATION  AND  REHABILITATION 

UMASS  CIRCLE  DESIGN 

SPECIAL  SHELTERS 

ONE  SMALL  BUS 

OPERATING  ASSISTANCE  FOR  EIH  SPECIAL  TRANSIT  SERVICES 
OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE 


REC.  «  FUNDING   PRIORITY  COST 


SEC 
SEC 
SEC 
SEC 


SEC.!6(b  AE'CON 
SEC.18  ft  AE/CON 
18  R  AE/CON 
!8  ft  AE'CON 
9-CA  AE/COfi 
9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE/CON 
SEC. 9-CA  AE'CON 
SEC.9-QP  AE/CQN 
SEC.9-0P  AE/CQN 


$227,760.00 

$50,000.00 
$150,000.00 

$28,700.00 
$''01'),  000. 00 
$250,000.00 
$800,000.00 

$21,300,00 
$720,000.00 
$170,000.00 

$30,000.00 
$200,000,00 
$1 10,000.00 
$1,033,731.00 
$7,894,862.00 


FEDERAL  SHARE     STATE  SHAPE 


$161,808.00 
$26,212.00 
$67,786.00 
$20,000.00 
$560,000.00 
$200,000.00 
$640,000.00 
$17;040.00 
$576,000.00 
$136,000.00 
$24,000,00 
$160,000.00 
$88,000.00 
$291,209.00 
$2,125,438.00 


$45,952,00 
$15.8'54.00 
$34,513.00 

$4,350.00 
$70,000.00 
$25! 000. 00 
$80, '000. 00 
$11,000.00 
$72,000.00 
$17,000.00 

$3,000.00 
$20,000.00 
$11,000.00 
$37 1;  26 1.00 
$2,851,095.00 


♦  RUSSELL  ♦  NUMBER  OF  PROJECTS:! 

FACILITY  DESCRIPTION  REC.  if  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

STRATHMORE  BRIDGE       RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  WESTFIELD  RIVER  131999  BRIDGE  R  2-5  YR       $2,500,000.00     $2,000,000.00  $500,000.00 


♦  SOUTHHICK  ♦ 


NUMBER  OF  PR0JECTS:4 


FACILITY 


DESCRIPTION 


REC.  It  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


BRIDGE  REMOVALS  REMOVE  BRIDGES  ON  PT. GROVE  RD.  (3-22-3)  I  SAM  WEST  RD.(S-22- 

RTE.  10  GUARDRAIL  RTlO/202  FR  CONN  S.L.-N0RTHANPTONS.RT2O  USTFLD 

SHEEP  PASTURE  RD.  REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOK 

COLLEGE  HIGHWAY  REPL.  AND  IMPROV.  EXISTING  DRAINS  AND  RESURFACE 


7840  NFA  AE/CON 

79701  NFA  AE/CON 

39810  BRIDGE  R  2-5  YR 

78702  NFA  2-5  YR 


$500,000.00 
$300,000.00 
$39,000.00 
$2,400,000.00 


$31,200.00 


$500, 000. Oy 
$300,000.00 
$7; 300. 00 
$2,400,000.00 


1 


PIONEER  VALLEY  PROJECTS  BV  MUNICIPALITV  -  FISCAL  YEAR  \m 


*»»♦*»*»♦♦*»»♦»♦♦♦♦♦♦«♦» 

*  SPRIH6FIELD  ♦  NUMBER  OF  PROJECTS: 10 

f ♦♦♦♦♦♦»♦«»♦«♦»»»♦♦♦♦*♦» 


FACILITY 


DESCRIPTION 


REC,  «  FUNDING   PPIORITy  COST 


FEDERAL  SHARE     STATE  SHARE 


MEMORIAL  BRIDGE 
RTE.  20 A 
BAY  ST. 

PARKER  ST./COOLEY  ST. 
BOSTON  RD. 
WINCHESTER  SQUARE 
5  LOCS. 
SUMNER  AVE. 
MAIN  ST. 
UILBRAhAM  RD. 


RECON  MEM.BR(S-2't-30=M-21-!)0V  CONN.  R.  (SPNGFLD/W.  SPFLD) 

BR  S-2'(-i9  PASCO  RD(RTE.  20A)  OVER  CONRAIL 

RECONSTRUCTION  OF  BAY  AND  TAPLEY  STREETS 

TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO   ALLEN  ST. 

RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTOfi  ROAD  PASCO  RD.  TO  T.L. 

TRAFFIC  CIRC. AND  SAFETY  IMP.  WINCHESTER  SO. 

RECON  HANCOCK&KING;PARKERLNANTASKET;E.CQLUMBUS!.WORTHINGTON;CO 

RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING  THE  'T 

MAIN  ST.  IMPROVEMENT  PROJECT  STATE  ST.  TO  LYMAN 

RECON  WILBRAHAM  RD  FR  ALDEN  ST.  TO  PLUMTREE  RD 


^390  BRIDGE  R  AE.'CON 
! 01800  BRIDGE  R  AE/CON 
3975  URE  SV3  AE-TON 
CON.PRI.  2-5  rR 
CON.PPI.  2-5  yR 
URB  SVS   2-5  YR 
131353  URB  SVS   2-5  YR 
1^(4005  URB  SVS    2-5  /R 
«650  URB  SfS  PROPOSAL 
142800  URB  SYS  PROPOSAL 


$3,000 
t 1,500 
f 1,540 
$4,000 
$7,00C 
$2,500 
t400 
$5,000 
$10,000 
$1 .400 


,000.00 
,000.00 
,000.00 
,000.00 
,000.00 
000 . 00 
000.00 
,000.00 
,000.00 
,000.00 


$2,400 
$1,200 
$  1 , 155 
$3,000 
$5,250 
$l,e''5 
$300 
$3,750 
$7,500 
$1,050 


000.00 
000.00 
.000.00 
,000,00 
,000.00 
. 000 . 00 
,000.00 
,000.00 
,000,00 
,000.00 


$600,000.00 
$300,000.00 
$385,000.00 
$1,000,000.00 
$1,750,000.00 
$625,000.00 
$100,000.00 
$1,250,000.00 
$2,500,000.00 
$350,000.00 


♦  HALES 


♦  NUMBER  OF  PROJECTS:  1 


FACILITY  DESCRIPTION 

BR  H-2-5  BRIDGE  REPAIRS  H-2-5, LAUREL  HILL  RD  OV  HALES  BROOK 


REC.  #  FUNDING   PRIORITv  COST 


95655  NFA 


2-5  YR 


FEDERAL  SHAPE     STATE  SHARE 
$90,048.00 


♦  HARE 


♦  NUMBER  OF  PROJECTS:! 


FACILITY  DESCRIPTION 

ROUTES  9,32,202  REPLACEMENT  OF  CABLE  6L'ARDRAIL;SIGN  SyPPORTS;DRAINAGE 


REC.  #  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

27775  HAZ.ELIM  AE/CON  $400,000.00       $360,000.00  $40,000.00 


»*♦»»♦♦*»♦*♦♦*»♦♦♦*♦«»♦* 

t  HESTFIELD  ♦  NUMBER  OF  PR0JECTS:4 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


GRANVILLE  RD.  BR.  REP.  H-25-8, GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOK 

LOOMIS  ST.  RECON  BRIDGE  H-25-12,L00MIS  ST.  OVER  MUNN  BROOK 

DEPOT  SQ.  DEPOT  SQUARE 

GREAT  BRIDGE  CONSTRUCTION  OF  NEH  BRIDGE  PARALLEL  TO  EXISTING  STRUCTURE 


78822  NFA  2-5  YR 

78823  NFA  2-5  YR 
19480  URB  SYS  2-5  YR 

CON.PRI.  PROPOSAL 


$231,000.00 
$75,000.00 
$1,000,000.00 
$1,000,000.00 


$750,000.00 
$750,000.00 


$231,000.00 
$^5, 000. 00 
$250,000.00 
$250,000.00 


i  HESTHAMPTON  «  NUMBER  OF  PROJECTS: 2 


FACILITY 


DESCRIPTION 


REC.  It  FUNDING   PRIORITV  COST 


FEDERAL  SHARE 


RHODES  RD. 
COUNTY  RD. 


REPAIRS  BR. (RHODES  RD  OV  UNNAMED  BROOM HESTHAMPTON 
RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY 


119022  NFA         2-5  YR 
URB  SYS  PROPOSAL 


$31 ,000.00 


STATE  SHARE 
$31 ,000.00 


I 


I 


I 


PIONEER  VALLEV  PROJECTS      HUNICIPALUV  -  FISCAL  YEAR  !v93 

»*♦♦«»♦»*♦♦♦♦♦♦♦»«»»♦♦♦» 

#  HILBRAHAH  *  NUHBER  OF  PROJECTS:! 

************************ 

FACILITY  DESCRIPTION  REC.  I  FUNDINS   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


BOSTON  RD.  OLD  BOSTON  RD  BRIDGE  W-35-!!  OVER  CONRAIL  53600  BRIDGE  R  2-5  YR  t!E5,000.00       $100,000.00  $25,000.00 


************************ 

*  W0RTHIN8T0N  ♦  NUHBER  OF  PROJECTS:! 

************************ 


REC.  it  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

93375  RURAL  ^\i  2-5  YR       $3,000,000.00     $2,250,000.00  $750,000.00 


■  APPENDIX  A:  AIR  QUALITY  COMPLIANCE 
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TIP  COMPLIANCE   IJITH    TRANSPORT  AT  ION- A I R   OtJAl  IT  ,'  CONSIDERATIONS 

(CONSISTENCY  STATEMENT) 


I .    I ntr oduc  t  i  on   and  Over v  i  ew 

In   order    to   determine   the  consistency   of   regional    Transpot  l;3tion    Improvement    Programs  with 
the  Massachusetts   State    Implementation   Plan   for    Air    Quality    (SIP),    federal,    state  and 
regional    agencies   developed   revised    technical    procedures    in    1981    ijhich   would   enable  the 
PVPC   and   other   Massachusetts   regional    planning   agencies    to   document   progress    in  achieving 
compliance  with   the  Clean  Air  Act. 

The   approved    technical    procedure   was    to   be   applied    to    anv   proiect   contained    in   the  e^nnual 
Element   of   the  subject   TIP  which: 

1.  Nill    require   an  Environmental    Impact   Statement   piior    to    implementation,  and/or 

2.  Will    have   an   appreciable   affect   upon   the   vehicle   capacity   or    speed   of    the  roadway- 
link    and/or    intersection   which   will    be    improved   or   modified   as   a   result    of  a 
specific    transportation  project   proposal    programed    in    the  TIP. 

Consequently,  for  any  Annual  Element  pi'oject  to  which  one  oi'  both  of  the  above  cited 
criteria  are  applicable,  the  required  consistency  review  must  include  a  quantitative 
assessment  of  the  project  to  identify  what  effects  the  project  will  have  on  regional 
hydrocarbon  emissions. 

II-      Resu Its   of  Pr Q  j  ec  t-Spec  i  f  i  c   Cons  i  stency  Analysis 

The  consistency   review   performed   by    the   PVPC   for"    the  Fiscal    Year    1 98B   version   of    the  TIP 
began  with   a   comprehensive   assessment   of   all    Annual    Element   projects   contained    in  the 
document.      As   a   result   of    this,    it   was   determined    that    there  i-ias   a    total    of    four  Annual 
Element   proiects   to   which   one   or   more  of    the   above   mentioned   criteria   applied.      Thus,  ttie 
PVPC   was   required    to   perform   a   detailed   and   quantitative   consistency   assessment    for  a 
total    of   four   Annual    Element   proiects   from   the   F.Y.     1988   TIP.    Table  Al-1    presents  the 
results   of    this  analysis. 
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Tab le   Al -  1 

SUMMARY   OF   ANTICIPATED   AIR   DUALITY    IMPACTS   OF    SEI  ECTED  PROJECTS 
IN    THE   ANNUAL   ELEMENT        FISCAL    YEAR  1988 


MUNICIPAL  I TY 


Nor  thamp  ton 
Spr  i  ngf  i  e 1 d 
Ch  i  copee 
Agawam 


FACILITY 


DESCR [PT ION 


EMISSION 
REDUCTIONS 


N.    Elm   St.  Reconstruction  of    2  intersections. 

Bay   St.  Reconstruction   of   Bay   and    Tapley  Sts 

Granbv   Rd  .  Reconstruction   of   Granbv'  Road 

Route  57  Relocate  portion   of   Rte.  5'^ 


1  / 

3.75   kg /day 
1  / 

1  ,575    t  cj  n  s  /  y  r 


1/  insufficient  data  available  at  this  time 
2/   Source:      Route  57  EIS 


As   can  be   readily   determined   from    the  data   presented    in   Table   Al- 1 ,    the   amount    of  total 
vehicle   emissions   will    be   reduced   as   a   result   of    these  projects.      Similarly,    all    of  these 
pr'ojects   taken   together   will    have   a   positive   affect    on   air    quality    in   both    the   short-  and 
long-range   future.      Because   of    this,    it   can   be  concluded    that    the   applicable  Annual  Element 
projects   contained    in   the  F.V.    1988   TIP   for    the  Pioneer   V'allev    Region   are   consistent  uith 
the  most   current   version  of    the   Massachusetts  SIP. 


III.    Co  nc 1  us  1  on 


Based   upon   the   foregoing   analysis,    the  PVPC   acting   on   behialf"    of    tlie   MPO   for    the  Pioneer 
Valley   Region  concludes   the   following   regarding    the   Region's   Fiscal    Year    1988  TIP: 

o   That    the  Fiscal    Year    1988   TIP    incorporates    transportation   air    quality   c o ns i de r a t i o r.s 
as   required   by   the  Federal    Highway   Administration   and    the   Urban  Mass  Transportation 
Adm  inistration. 


o    That    the  Fiscal    Year    1988   TIP,    and    the   major  ity   of   select    types   of   Annual  Element 
projects   contained    therein,    are    in   conformance   with    the  most  current 

Massachusetts  SIP  based  upon  results  of  quantitative  assessments  performed  for  each 
project   utilizing   an   approved   set   of    technical  procedures. 
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■  APPENDIX  B:  TRANSIT  DOCUMENTATION 
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PRIVATE   ENTERPRISE   PART  I  C  I  PAT  I  Oh) 


URBAN  MASS   TRANSPORTATION  ADM  I  hi  I STRAT I  ON    ( UMT A ) 


□n  October   2E ,    198^,    the  Urban   Mass   Transportation   Administration    ( UMTA )    issued  their 
strengthened   statement   on   private   enterprise   policy'.       In   accordance   with   UMTA  '  s 
requirements,    the  Pioneer   Valley   Planning   Commission    ' PVPC )    has   prepared   a   policy   for  more 
comprehensive    involvement    of    the  private   sector    in    the   transportation   planing  process. 

Incorporated    into    the  PVPC   Private  Enterprise  Participation  Policy    is   a    listing   of  the 
private   companies   operating    in   the   region   and    their    capabilities   as  transportation 
providers.      The  procedures   for    informing    and    including    these   opei ators    in    the  planriinq 
process    is   documented    in   this   policy.      Transit    planning    for    new   or    restructured  services 
for    the  Pioneer   Valley   Transit   Authority    ( PVTA )    includes   analysis   of   private  sector 
abilities    in   the  provision  of    these  services. 

Under    the  Short   Range   Transit   Planning   and   Support    of    the   3C    Ti anspor tat i on   Planning  tasks 
of   the  Unified   Work   Program    ( UWP ) ,    the  PVPC   maintains   a   coinprehens i ve   short-range  transit 
planning   program.      This   transit   planning   program    is   designed    to   develop    strategies  arid 
recommendations   for    improving    transit   operations   and   management    by    individual    bus  carriers, 
as   well    as    the  PVTA   from   a   leqional    systems   perspective.       In   addition,    the   3c    task  pro/ides 
that    the   PVPC   assist,    support,    and   provide  capability    to   maintain   an   open  comprehensive, 
cooperative,    and   continuing    transportation   and   programming   process   at    all    levels  in 
accordance  with   applicable   federal    and   state  requirements. 

Studies   as   necessary   to   address   private   sector    requirements   are   carried   out    under  the 
funding   of    this   task.      Also,    positions   on   the   region's   Joint    Transportation  Committee  (JTC) 
and   other    established   Planning   Commission   working   groups   ai  e   now   available   for  private 
carr  ier  representatives. 

The  projects   contained    in    the   transit    element   of    the   F.V.     1988    TIP   were   reviewed   bv  the 
Pioneer   Valley   Transit   Authority   Advisory   Board   at    its   June    Kith   meeting.      Advisory  Board 
notices   are  sent    to   private   carriers    in   the  Pioneer    Valley   Regioi-i,    and   opportunities  are 
available   for   private   carriers    to   make   comments.      Similarly,    JTC   meeting   allow   for  comment 
from  private   providers   for    agenda    items   such   as    the   TIP   and   Ul-JP  .      The   JTC   meeting    for  TIP 
review   held   on   August    19,  1987. 

While   the  majority   of   PVTA   services   are  currently   operated   by    the  private   sector,    it  is 


I 


anticipated    that   some  changes   will    be   made    in   the   upcominq    year  .      Currently,    a   c  omp  e  t  i  t  i  ve 
contracting   study    is   being   developed   which   will    assess    t\~iB   most   effective   means  of 
providing   all    PVTA   fixed-route   services.      At    the   same    time,    the  management  services 
contract    for   Springfield   area    transit   service    is   being   reviewed.      Both   projects   will  be 
developed   through  Requests  For  Proposals. 

At    this   time,    there  have   been   no   proposals   submitted   by    the   private   sector,    nor   have  there 
been   any   complaints   recorded.      As   actions   are  being    taken    to   competitively   bid  management 
services    in   the  Springfield   area,    there   are   no    impedimerits   foreseen   to    that  action. 
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LEVEL   GF   EFFOHT    FOR   THE   MOBILITY  II1PAIRED 


In  May    1986,    the  U.S.    Departmetnt   of   T  r  ansp  rD  r  t  a  t  i  o  n    issued    it    final    rule   under    Section  50^i 
of   the  Rehabilitation  Act   of    1973.      The  PVPC   and   The  PVTA   coordir,ated   efforts  with 
consumers,    support   and   advocacy   groups,    and    transportation   providers    to   develop    a  Section 
50^   Plan   for    the  Pioneer   Valley.      This   plan   was   endorsed   b/    the   PVTA   Advisory   Board    i ri 
June    19B7   and   submitted    to   UMTA    in   June   for    final    approval  . 

The   50^   Plan   endorses    the   concept    of   a   mixed   system.      Pa  i  a  t  r  a  i-is  i  t    services    in    the  (irbari 
core  of   Spr 1 ngf i e 1 d -Ch 1 c opee-Ho ] yo ke  would   be   expanded    to   more   closely   reflect    fixed  route 
bus   service  hours.      When   new    fixed   route   buses   are   purchased,    they   will    be   phased-in  aloriQ 
three   corridors,    with   additional    corridors    to   be   made   accessible   as   warranted   by  further 
study.      Personnel    will    be   q i ven  both    technical    traininq   and   sensitivity    training    to   be  more 
sensitive   to   not   only    the   disabled,    but    the   hearinq   and    visually    impaired   as  well. 
Schedule   and   routing    information   will    be   available   through   TDD^TTY   services,    and  high 
contrast   colors   will    be   painted   on  bus   stop  posts. 

It    is   anticipated    that   UMTA  will    approve   this   plan  by   October    1987,    thus   enabling  the 
Pioneer   Valley  Region   to   begin   the  six-year    implementation  process. 


FINANCIAL    CAPACITY    DOCLIMFIIT  AT  I  ON 


The  current   financial    condition   of    the   PVTA    is   sound.      PVTA   operations   have  remained 
essentially   stable,    or   have    increased   modestly,    over    the  past    five   years.      No  financial 
constraints   restricting   maintenance   of    the  present    le/el    of   service  are  evident    in  the 
upcoming   year.      The  main   thrust   of    the   t r ans i t -r e 1  a  ted   projects    included    in   the-  TIF 
(covering   F.Y.    1988   only)    is    to   assist    in  maintaining    the   existing    level    and   quality  of 
ser  V  ice. 

The   attached   Table    indicates    the   service    levels   provided    and    the    funding   by   source   over  the 
past    five   years.      While   trends    in   operating    funding   reveal    that    the   Federal    source  is 
decreasing    in  absolute   and   percentage   terms.    State   and   local    fui^ding   has   been   sufficient  to 
assure   maintenance  of    the   current    service  level. 

The   financial    capability   of    the  FVTA   to   meet    future   operating   deficits   and   capital    costs  i 
an    issue   of    intere?st.      The   pi oposed   Competitive   Transit    Service   Contracting   Study  included 
in    the   PVPC ' s    1987-1988   UWP ,    and   for    which   an   UMTA   demonstration   grant    application    is  now 
pending,    includes,    as   a   major    element,    a   detailed   examination   of    the   PVTA ' s  financial 
planning   and   capabilities   over    the  upcoming   one   to    ten   vear    period.      Major  capital 
investments    in   fleet    replacement,    while   not    yet   programed    in    this   TIP,    are  nevertheless 
anticipated    to   be   needed   starting    in   the  early    1990's.      Futtire   operating,    maintenance  arid 
capital    costs   associated   with   continued   operation  of    the  existing   and/or   enhanced  PVTA 
system   will    be  estimated    in    the   upcoming   study   and   will    be  compared    to   Federal.    State,  and 
Local    funding   projected    to   available  under   current    trends.      Alternative  courses   of  action 
as   to   how  best   provide   future   services   under    funding    limitation  will    be   developed    in  the 
study   and   presented    to    the   PVTA  Ad\'isory   Board   and   management    for   consideration  and 
implementation.      Future   TIP's   will    incorporate  projects   based   upon    this  financial 
capability  evaluation. 
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TRANSPORTATION    IMPROVEMENT  PROGRAM 
FISCAL    YEAR  1989 
For    the   Pioneer    Valley   Region,  Massachusetts 


This  report  was  prepared  under  Contract  No.  870<40  with  the  Massachusetts 
Public  Works,  with  the  cooperation  of  the  Federal  Highway  Administration 
assistance   of    the   Urban   Mass   Transportation   Administration   under  Project 
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CERTIFICATION  OF   THE   3C   TRANSPORTATION   PLANNING  PROCESS 


In   accordance   with    the  FHWA/UMTA  Urban   Tr  mspor ta t i on   Planning   Final    Rule,    dated    June  30, 
1983,    the   Metropolitan   Planning   Organization    ( MPO )    for    the   5pr  inqfield-Chi  c  opee-Ho 1 yo  k  e 
Urbanized   Area   has   completed    its   review   and   hereby   certifies    that    the   conduct    of    the  3C 
Transportation   Planning   Process   complies   with    the   requirements   of   CFR   ^50 . 1  1 ^ ( c  )  ;    and  that 
said   process    includes   activities    to   support    the   development    and    implementation   of  this 
Transportation    Improvement   Program    (TIP),    the   Transportation   Plan,    and   subsequent  project 
development    activities,    as   necessary   and    to    the   degree  appropriate. 


CERTIFICATION   OF   PRIVATE   ENTERPRISE   PARTICIPATION   TRANSPORTATION  PLANNING  PROCESS 

The  Metropolitan  Planning   Organization    (MPO)    for    the   Spr  inqfield-Ch  i  c opee-Ho 1 yo  k  e 
Urbanized   Area   hereby   certifies    that    the    local    process   for    the    involvement    of    the  private 
sector    in   the   transportation  planning   activity   has   been  followed. 
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TRANSPORTATION    IMPROVEMENT  PROGRAM 


PIONEER   VALLEY  REGION 

I nt  r oduc  t  i  on 

The  Transportation    Improvement    Program    (TIP)    is   a   prioritized,    multi-year   program   for  the 
implementation   of    transportation    improvement   projects    in   a   specific    region.      The   TIP  is 
important    for    a   number    of   reasons.      First,    a    transportation  project   which    is    to  receive 
federal    funding   must   be    listed    in    the   TIP.      Secondly,    the   TIP    is   a   reguirement    of    the  urba 
transportation  planning   process   as   described    in    the  Federal    Urban   Transportation  Planning 
Rules   and   Regulations   Part   ^50,    Sub-Part   C   which    reguires    that    the   TIP   receive  the 
endorsement   of    the   Metropolitan  Planning   Organization    ( MPO ) . 

The   TIP   consists   of    three   programming   sections:      the  Annual    Element    (AE/CON),  which 
identifies   projects   proposed   for    initiation   during    the   upcoming   fiscal    year;      the   2-5  year 
(P-5   yr )    element   which   contains    those  projects   which    are   far    enough    along    in    the  design 
phase   so    that    they   will    likely   be  moving   up    into    the   Annual    Element    in    the   next  four 
years;    and    the   Proposal    element    which   contains   projects    that   may   or    may   nothave  official 
state   approval    and    are   only   at    the   early   stages   of   development.      It   should   be  emphasized 
that    the   TIP    is   an   expression  of    intent    to    implement    the   identified  projects  and   not  a 
final    commitment   of   funds  from  any   agency.      The   Annual    Element    is   based   on   a  reasonable 
estimate   of    the   amount    of   Federal    funds   expected    to   be   available    to    the   Pioneer  Valley 
Region    in    the   upcoming   fiscal    year.      The   2-5   year    element    is   based   on    less   reliable,  but 
reasonable,    funding  projections. 


Format 


This   TIP   consists   of    three    listings   of    the    transportation   projects    for    the   Pioneer  Valley 
Region.      The   first    listing    is    the   most    important.       It   contains   all    highway   and  transit 
projects    in   the  Annual    Element.      These   are   projects   which    are   anticipated    for  design, 
construction,    or   operation   during    the   first   program   year,    1989.      No    federal    funds   may  be 
expended   on   any    transportation   project   unless    it    is    included    in    this  list. 

The   second    listing   shows   all    projects    in   the   TIP,    including    those    in   the   Annual  Element, 
listed   by   funding   category.      This    list    is    important    in   that    the   Annual    Element   was  drawn 
from    it.      The   scheduling   of   projects   within  each   funding   program   was   based   on    the  regional 
importance   of    individual    projects   and   on   reasonable   expectations   regarding  implementation 
of   each   project   within  each  category. 

The   final    listing   shows   the   same    information   as    the  previous    listing,    but    this    time  in 
alphabetical    order    by  municipality. 
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Desc r  i  p  t  i  on  of   Feder  a  1 -A  i  d   H  i  qhway  Prpqr  ams 

1.  I nterstate  ( '^R )    -   Construction  of    the    Interstate   System    in    this   region  has  been 
completed.      Resurfacing,    Restoration,    Rehabilitation,    and   reconstruction    ( ^R ) 
projects   are   90  percent    federally   funded   and    10  percent    state  funded. 

2.  Urban   Systems    ( URB  SYS )    -   Funds   under    this   category   are   designated    as  "earmarked" 
or    "Non-Earmarked".        The   former    are   allocated   according    to    a   formula   for  Urban 
System   roads  within    the   designated   Urbanized   Area.      "Non-Earmarked"    funds  are 
competed   for    on   a   statewide   basis.        The   federal    share    in   this   funding   category  is 
75   I'    'Cent    federal    and   25  percent    state.      The    local    municipality    is  usually 
required    to   pay   for    or   provide    the   design   work    as   well    as   pay   for    any  right-of-way 
acqu  i  s  i  t  i  o ns . 

3.  Conso 1 i  dated   Pr  i  mar  y    ( CDN . PR I .  )    -   Funds   construction  or    reconstruction  on  the 
Federal    Aid   Primary   System.      Projects   are   75   percent    federally   funded   and  25 
percent    state  funded. 

^.      Br  i  dqe   Rep  1  acement   and   Rehatj  .  litation    (  BR  I DGE   R&.R  )    -   Funds    the   replacement  or 
repair   of   bridges.      The   funding   split    is   80/20   f edera 1 /state . 

5.  Rur a  1    Secondary    ( RURAL   gND )    -   Funds   work    on  major    collector    routes    in   rural  areas. 
The   federal    share    is   75  percent    and    the   state   share  25  percent. 

6.  Hazard    E 1 i  m  i  na  t  i  on    ( HAZ . EL  I M .  )    -   This   category   funds   construction   and   upgrading  at 
high   accident    locations    in  urban   and   rural    areas.      The   federal    share    is   90  percent 
and    the   state   share    10   percent.      Traffic    s i gna 1 i za t i on   projects   are   eligible  for 
up    to    100  percent    federal    funding.      Many   Projects   previously   found    in  this 
category   have   been   placed   under    other    funding   sources,    since   monies   for  Hazard 
Elimination  have   been   all    but  eliminated. 

7.  Other    Feder  a  1    Aid    ( VP5D )    -   This   category    includes   projects    that    received  federal 
funding   outside    the  Urban  Systems   Program.      Funds    in    this   category   are  generally 
approved   as    line    items    that    were    "tacked   on"    to   various   pieces   of  legislation. 
Projects    in    this   category   are   generally    intended    to    improve   public    safety   within  a 
specified   region    that   might    not    otherwise   qualify    for    funding    through  other 
sources . 
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Desc  i  p  t  i  on  o  f   State   Funded   H  i  qh way   Pr  pgr  ams 


1.      Non-Feder  a  1    Aid   Pro  jec  ts    ( NFfl )    -   This   funding   category   contains   all    those  projects 
not   receiving    federal    funds.      Various   categories   of   State   funding    are    included  in 
this  group    including   bikeways,    State   Aid    (Chap.    90),    and   Chapter    ^97  (highway 
construction   and   maintenance).      This   category    is    included    in    the   TIP  for 
information  purposes  only. 


2.      Pub  lie    Wo  r  k  s   Ec  onom  i  c    Deve 1 opmen  t    ( PWED )    -   Projects   under    this   category   are  funded 
entirely   with   state   funds   and   are   often  part    of   state   grant   projects  involving 
"downtown   Rev i t a  1 i z a t i on " . 
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Desc  r  i  p  t  i  on   of   Feder  a  1  - A  i  d    Trans  i  t  Programs 


1  .    Sec  t  i  on   9    (Capital  )    -    These   funds   may   be   used    to   fund   up    to   80   percent   of    the  cost 
of   a    transit   capital    project.      Eligible   projects   for    Section   9    (Capital)  funds 
include:    the   planning,    acquisition,    construction,    improvement    and   operating  costs 
of   facilities,    equipment,    and   associated   capital    maintenance    items   for    use    in  mass 
transportation  service. 

2.    Sec  t  i  on   9    ( Dper  a t  i  nq )    -   Funds   al  located   under    this   category   may   be   used    to    fund  up 
to   50   percent   of    the  operating   cost    associated   with    the   provision   of   public  mass 
transportation   systems    in  urbanized   areas.      For    this   current    year,    the  PVTA 
anticipates   funding   approximately   27   percent    of    its   operating   expenses   with  Section 
9   mo  n  i  es . 


3.    Sec  t  i  on    16(b)  ( g )    -   Section    16   pertains    to    transportation   facilities   meeting  special 
needs   of    the   elderly   and   handicapped.      More   specifically,    funds   allocated  under 
Section    16(b)(P)    provide  private   non-profit    corporations   and   associations  with 
grants   and    loans    to    improve    the   mobility   of    the   elderly   and   handicapped.  In 
Massachusetts,    16(b)(2)    funds   are   administered   at    the   state    level    by    the  Executive 
Office   of   Transportation   and   Construction    ( EOTC ) .      The   usual    occurrence   has  been 
for    these   funds    to   be  used   for    the   purchase   of   capital    items,    including  lift- 
equipped    vans,    which   are    then   given   to   non-profit    groups.      Approximately   *278 , 500 
in   federal    funds   will    be   appropriated   under    Section    16(b)(2)    for    the   purchase  of 
vehicles   and   support    equipment    in    the  region. 

^.    Sec  t  i  on    1 8    -    These   funds   are   made   available   for    public    transportation  projects 
outside   of   urbanized   areas.      Both   capital    and   operating   expenses   are  eligible, 
although   PVTA   anticipates   using    its   Section    18   allocation   for    operating  assistance 
and    administrative   support   only.      The   use   of   Section    10    funds    is  limited 
exclusively    to    non-urbanized   areas.      Therefore,    the   PVTA   must    account  separately 
for    projects   funded    through   Section  18. 
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Table  1 

COST   SUMMARY  FOR   F.Y.    1989  ANNUAL  ELEMENT 
FUNDING   CATEGORY  FEDERAL   SHARE  STATE  SHARE 


TOTAL 


Interstate  "^R 

585,000 

.00 

65,000 

.00 

650,000 

.00 

Urban  Systems 

8,925,000 

.00 

975,000 

.00 

3,900,000 

.  00 

Urban   Systems  (Non.-Ear.) 

-0- 

-0- 

-0- 

Consolidated  Primary 

7,500,000 

.00 

8,500,000 

.00 

10,000,000 

.00 

Bridge   Recon.    &  Rehab. 

87,880,000 

.00 

6,880,000 

.  00 

3-^,  100,000 

.00 

Rural  Secondary 

^,631 ,850 

.00 

1  ,5-^3,750 

.00 

6, 175,000 

.00 

Hazard  Elimination 

-0- 

-0- 

-0- 

Non-Federal  Aid 

-0- 

15,609,888 

.00 

15,609,888 

,  00 

PWED 

-0- 

580,000 

.00 

580,000 

.00 

UMTA  Section   9  (Operating) 

8,-^90,^08 

.00 

3,757,880 

.00 

10,00-^,963 

.00 

UMTA  Section  9  (Capital) 

1  ,589,0-^0 

.00 

191 , 130 

.00 

1,911, 300 

.00 

UMTA  Section  16(b)(e) 

878,580 

.00 

69 , 630 

.00 

3-^8,  150 

.00 

UMTA   Section  18 

1 15,000 

.  00 

60,850 

.00 

836 , 700 

.00 

TOTAL : 

*  hT.SS'^.EIE 

.  00 

$   38. 1 18,588 

.  00 

4  83,^55,995 

.  00 

1/    Total    includes   a    local  share. 

»      At   press    time,    funds   "for    this   category   had    not    been   formally  approved. 
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Table  2 

COST   SUMMARY   FOR    THE   2-5    YEAR  ELEMENT 


FUNDJNG  CATEGORY 

FEDERAL  SHARE 

STATE  SHARE 

TOTAL 

Interstate  ^R 

3,6^5,000.00 

^05,000.00 

^ ,050,000. 

00 

Urban  Systems 

1  8,^^50,  000.  00 

6,025,000.00 

2^  ,-^75,000. 

00 

Urban   Systems    (Non.-E^»r.  ) 

-0- 

-0- 

-0- 

Consolidated  Primary 

13,^70,000.00 

,  "^90  ,  000  .  00 

17,960,000. 

00 

Bridge   Recon.    &  Rehab. 

1  1  ,812,000.00 

2,928,961 .00 

1-^,228,961  . 

00 

Rural  Secondary 

7,500,000.00 

2,500,000.00 

10,000,000. 

00 

Hazard  Elimination 

-0- 

-0- 

-0- 

Non-Federal  Aid 

-0- 

13,289,  1-^5.00 

13,289, 1^5. 

00 

PWED 

-0- 

2,500,000.00 

2,500,000. 

00 

TOTAL : 

*  5-^,877,000.00 

*   32, 138, 106.00 

*   87,039,  H45. 

00 

TIP   PROJECTS   FROM   THE   PAST    3  YEARS 
THAT   ARE   EITHER  UNDER   CONSTRUCTION  OR  COMPLETED 

INTERSTATE  UR: 

-  Resurfacing   of    1-91    and    1-391    from  Springfield   City   Line   northerly    to  Rockrimmon 
Road   and   Center    Street,    Chicopee.      Cost:  $1,200,000 

-  Deck    replacement   of    1-91    bridge   over    Emerson  Road,    Longmeadow.      Cost:  $250,000 

-  Resurfacing   of    I-E91    from   Main  Street    to   Page   Blvd.,    Springfield.      Cost:  $2,600,000 
URBAN  SYSTEMS: 

-  Agawam:      Roadway    improvements    to   Shoemaker   Lane.    Cost:  $1,320,000 

-  Amherst:      Reconstruct    intersection   of   N.    East,    S.    East,    and   Main   Streets   with  Pelham 

Road.      Cost:  $200,000 

-  Chicopr'^:      Reconstruction   of   James   Street.      Cost:  $650,000 

-  Chicopee:      Reconstruction   of   Westover    Road.      Cost:  $350,000 

-  Eas th amp  ton/Sou thamp ton :      Reconstruction   of   Line   Street.      Cost:  $925,000 

-  East   Longmeadow:       Improvements    to    seven    intersections.      Cost:  $1,390,000 

-  Ludlow:      Reconstruction   of   portions   of   Center    and   East    Streets.      Cost:  $1,^00,000 

-  Springfield:    Reconstruction   of   Bay   and    Tapley   sts.      Cost:  $2,857,301 
CONSOLIDATED   PRIMARY : 

-  Chester:    Reconstruction  of   2  bridges   over    Westfield   River.      Cost:  $3,000,000 
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BRIDGE   RECONSTRUCT  ION    AND  REHAB  I  L  I  T  A 1 '[  ON  ; 

-  Holyoke:    Dect'    replacement    on   Dwiqlit    St.    bridge.      Cost:  *l,09E,21c2 

-  Southampton:    Relocate   bridge   on   Route    10   over    Manhan   River.      Cost:    f 1 , 000 , OOO 

-  Holyoke:      Deck    replacement    P   bridges   on    1-91.      Cost:    *  1  , 000 , 000 
RURAL    SEmNDARY  : 

-  Hadley:      Reconstruct    portion   of   Route   ^1    (Middle   Street'.      Cost:  $1,000,000 

HAZARD  EL  y-tlNAJlONx 

-  Amherst:      Hazard    elimination   5)   Rte.    66    /    Rte.    116.    Cost:    *81E,00^  - 

-  Wes  t  f  i  e  1  d /Ch  ]  c  opee  :      Signal    coordination   and   upgrade   along   Routes   20    (Ulestfielcl)  and 
Route   33    (Chicopee).      Cost:  *'^50,000 

-  Palmer:      Signal    upgrades:    Park    and    Thorndike;    Main   and    Thoindike.      Cost:  t200,000. 

NON  -FEDERAL    A^I_D    (  NFA  )  : 

-  Hadley:      Signal    upgrades:    Rte.    9,    Hadlev    /    Amheist    (6    locations).      Cost:  , 52<^t  . 

-  Had  1  ey  -  UIha  t  1  e  V -No  r  t  h  f  i  e  1  d  :    Hazard    elimination    (guard    rails),    Rts.     116   &,  63 

Cost:  $700,561 
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TRANS II  PROJECTS:, 

-  19BB:  Refurbish   90  RTS   buses    (onqomq^.      Cost:    *720 , 000 

-  1988:  Purchase   &    rehab,    of    M.    Main   St.    fire    station    (design    1988).      Cost:    4  170,000 

-  1988:  Special    shelters    (ongoing).      Cost:    *800 , OO 

-  1988:  IJMAS5   circle   design    (onqoino).      Cost:  *30,000 

-  1987:  UMASS    Transit    Garage   expansion.      Cost:  *6O0,000 

-  1987:  Purchase   of    rep  1      ''ment    vans.      Co<^.t:  *E50.000 

-  1987:  Retrofit    15   buises   with   wheelchair    lifts.      Cost:  *60,000 

-  1986:  Purchase   six    express   buses.      Cost:  *960,000 

-  1986:  Replacement    of   small    buses.      Cost:    47()0 , OOO 
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■  PROJECTS  IN  THE  ANNUAL  ELEMENT 
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PIONEER  VALLEY  PROJECTS  IN  ANNUAL  ELEMENT-  FISCAL  YEAR  1989 


RECORD  I  FUNDING 


nUNICIPALITY  FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE      STATE  SHARE 


115301  CON.PRI.  AGAWAM  RTE.  57  RECONST.OF  RTE.57.SUFFIELD  ST. TO  SOUTHWEST  ST. (EAST  PHASEI 

itHSl  NFA  AGAHAH  MAIN  ST..AGAHAM  SLOPE  STABILIZATION,  MAIN  ST.  FR.  RT-75  SOUTHERLY  0.3  Ml. 

113751  NFA  AGAWAM  RTE.  5  BRIDGE  DECK  REPAIR,  A-5-11,  RT5  OVER  WESTFIELD  RIVER 

115332  NFA        ^  AGAWAM  RTE.  57  RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5 

132200  URB  SYS  EAR.  AGAWAM  SUFFIELD  ST.  ROADWAY  IMPVTS.TO  SILVER  I  SUFFIELD  STS. ;FR. SILVER  TO  SHOEMAk 

1991  NFA  AMHERST  RT. 63, AMHERST  RESURF.RT.63,M.M.0.0  TO  M.M. 13. 8;AMHERST,LEVERETT, SUNDERLAND, 

25675  NFA  AMHERST  FIVE  COLLEGE  BI  FIVE  COLLEGE  BIKE  PATH  LOCATED  IN  AMHERST, HADLEY  I  NORTHAMPTO 

B2't02  NFA  AMHERST  RTE.  116  RESURFACE  RT116,1M  SO.  FT.  RV.ISHAY  ST. -H. CENT. SO.  BAY  RD.) 

103't90  NFA  BLANDFORD  RUSSELL  STAGE  R  BR. REPLACEMENT, BR. f8-lt-'(  RUSSELL  STAGE  RD. 

92601  NFA  CHICOPEE  RTE.  116  RESURF.  RTE.  116  FROM  JOHN  ST.  S'LY  TO  MTA 

123761  NFA  CUMMINGTON  ROUTE  9  BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  WESTFIELD  RIVER 

123768  NFA  CUMMINGTON  ROUTE  9  BR. BETTER. IS  C-21-,C-21-8C-21-25.RT.9/WESTFIELD  RV.IE  BR. WEST 

39860  BRIDGE  m  EASTHAMPTON  LOUDVILLE  RD.  REPLACE  BRIDGE  E-5-7,L0UDVILLE  RD.  OV  NO. BRANCH  MANHAN  RIVER 

83300  BRIDGE  RiR  HOLYOKE  RTE.  116  BR  H-21-bS-18-'i  HOLYOKE-S. HADLEY  BR  OV  CONN  RIVER 

NFA  LUDLOW  WEST  ST.  EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

22362  RURAL  2ND  LUDLOW  CENTER  ST.  RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  BELCHERTOWN  LINE 

99998  NFA  MONSON  PALMER  RD.  BR.  H27-32(RTE.  32)0V  CENTRAL  VERMONT  RRICHICOPEE  BK. 

52130  NFA  NORTHAMPTON  NO.  ELM  ST.  RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

25901  PWED  NORTHAMPTON  FLORENCE  PWED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT 

111307  NFA  TALMER  ROUTE  20  BRIDGE  BETTERMENT  BRIDGE  P-l-2'i  OVER  RTES.20  AND  67  AND  CONRA 

111308  NFA  PALMER  SHEARER'S  CORNE  INTERSECTION  IMPROVEMENTS  RTES.20  AND  181 
83600  RURAL  2ND  PLAINFIELD  RTE.  116  RECON  FR  PLAINFIELD/ASHFIELD  TL  WLY  APPROK  6MILES 

SEC. 16(b)(2)  REGIONWIDE  EOTC  11  ACCESSIBLE  VEHICLES  i  SUPPORT  EQUIPMENT 

SEC.  18  RURAL  REGIONWIDE  PVTA  RURAL  TRANSIT  OPERATING  ASSISTANCE:  Et,H  SERVICE 

SEC. 18  RURAL  REGIONWIDE  PVTA  RURAL  TRANSIT  OPERATING  ASSISTANCE 

SEC. 18  RURAL  REGIONWIDE  PVTA  RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

SEC.9-CAP  REGIONWIDE  PVTA  EKPANSION  OF  UMASS  TRANSIT  FACILITY 

SEC.9-CAP  REGIONWIDE  PVTA  TEN  ACCESSIBLE  REPLACEMENT  VANS 

SEC.9-CAP  REGIONWIDE  PVTA  PLANNING 

SEC.9-CAP  REGIONWIDE  PVTA  REFURBISH  1978  RTS  BUSES 

SEC.9-CAP  REGIONWIDE  PVTA  REHABILITATION  OF  N.MAIN  ST.  FIRE  STATION 

SEC.9-CAP  REGIONWIDE  PVTA  SPECIAL  SHELTERS 

SEC.9-CAP  REGIONWIDE  PVTA  COMPUTER  HARDWARE 

SEC.9-CAP  REGIONWIDE  PVTA  REHABILITATION  OF  30'  GMC  BUSES 

SEC.9-0PR  REGIONWIDE  PVTA  OPERATING  ASSISTANCE  FOR  EiH  SPECIAL  TRANSIT  SERVICES 

SEC.9-0PR  REGIONWIDE  PVTA  OPERATING  ASSISTANCE  FOR  FIJED  ROUTE  SERVICE 

78701  NFA  SOUTHWICK  RTE.  10  GUARDRAIL  RTlO/202  FR  CONN  S.L.-N0RTHAMPT0NiRT20  WSTFLD 

7B702  NFA  SOUTHWICK  COLLEGE  HIGHWAY  REP.i  IMPROV.TO  EHST. DRAIN.  ( INCL. RESURF.  )WESTF!ELD  C.L.  TO  C 

69626  'iR  SPRINGFIELD  RT.  1-91  BR. REPAIR  (BR.IS-2't-61&) ,OFF  RAMP  TO  RT.  1-291 

<i5390  BRIDGE  RIR  SPRINGFIELD  MEMORIAL  BRIDGE  RECON  MEM.BR(S-2<i-30=W-21-l  )0V  CONN.  R.  (SPNGFLD/W.  SPFLDI 

101800  BRIDGE  RiR  SPRINGFIELD  RTE.  20A  BR  S-2'(-19  PASCO  RD(RTE.  20A)  OVER  CONRAIL 

131353  URB  SYS  EAR.  SPRINGFIELD       LOCS.  RECON  HANCOCKiKING;PARKERtNANTASKET;STATEiHOMER;ST.JAMESlWORT 

70301  'tR  WEST  SPRINGFI  RTS.I-91-I90,W.  PR. IW-21-,  (BR. REPAIRS)  I-91-I-90  C0NNECT0R/RT.5 

101005  NFA  WEST  SPRINGFI  RT. 20, W. SPRINGE  BRIDGE  REPAIR, BR. IW-21-27  RT.20  (PARK  ST.)/RT.5  (TUNNEL) 

73705  NFA  WESTFIELD  RT.20, WESTFIELD  BRIDGE  REPAIR  ON  BRIDGE  tW-25-'i,RT.20/WESTFIELD  RIVER 

21111  NFA  WILLIAMSBURG  RT.9.W1LLIAMSBU  SLOPE  I  DRAINAGE  BETTERMENT, RT. 9. GOSHEN  T.L. ;STA.0+00  EAST  FO 


$10,000,000.00 

$7,500,000 

00 

$2,500 

000.00 

$700,000.00 

$0 

00 

$700 

000.00 

$550,000.00 

$0 

00 

$550 

,000.00 

$300,000.00 

$0 

00 

$300 

000.00 

$3,500,000.00 

$2,625,000 

00 

$875 

,000.00 

$600,000.00 

$0 

00 

$600 

000.00 

$S  500, 000. 00 

$0 

00 

$'(,500 

000.00 

$700,000.00 

$0 

00 

$700 

000.00 

$303,882.00 

$0 

00 

$303 

,882.00 

$620,000.00 

$0 

On 

$620 

000.00 

$'(00,000.00 

$0 

00 

,000.00 

$(100,000.00 

$0 

00 

im 

000.00 

$600,000.00 

$<(80.000 

00 

$120 

,000.00 

$16,000,000.00 

$12,800,000 

00 

$3,200 

000.00 

$800,000.00 

$0 

00 

$800 

,000.00 

$950,000.00 

$712,500 

00 

$237 

500.00 

$836,000.00 

$0 

00 

$836 

000.00 

$500,000.00 

$0 

00 

$500 

000 . 00 

$520,000.00 

$0 

00 

$520 

,000.00 

$200,000.00 

$0 

00 

$200 

000.00 

$100,000.00 

$0 

00 

$100 

,000.00 

$5,225,000.00 

$3,918,750 

00 

$1,306 

250.00 

$3'(8, 150.00 

$278,520 

00 

$69 

,630.00 

$58,000.00 

$26,212 

00 

$15 

89'(.00 

$150,000.00 

$68,788 

00 

$'(0 

.606.00 

$28,700.00 

$20,000 

00 

$(( 

350.00 

$100,000.00 

$80,000 

00 

$10 

.000.00 

$270,000.00 

$216,000 

00 

$27 

000.00 

$21,300.00 

$17,0^(0 

00 

$2 

,130.00 

$170,000.00 

$136,000 

00 

$17 

000.00 

$950,000.00 

$760,000 

00 

$95 

000.00 

$100,000.00 

$80,000 

00 

$10 

000.00 

$100,000.00 

$80,000 

00 

$10 

000.00 

$200,000.00 

$160,000 

00 

$20 

000.00 

$1,'(85.'(92.00 

$300,096 

00 

$592 

698.00 

$8,519, '(71. 00 
$300,000.00 

$2,190,306 

00 

$3,16'( 

582.00 

$0 

00 

$300 

000.00 

$2,  WO,  000. 00 

$0 

00 

$2, '(00 

000.00 

$300,000.00 

$270,000 

00 

$30 

000.00 

$16,000,000.00 

$12,800,000 

00 

$3,200 

000.00 

$1,500,000.00 

$1,200,000 

00 

$300 

000.00 

$'(00,000.00 

$300,000 

00 

$100 

000.00 

$350,000.00 

$315,000 

00 

$35 

000.00 

$600,000.00 

$0 

00 

$600 

000 . 00 

$300,000.00 

$0 

00 

$300 

000.00 

$500,000.00 

$0 

00 

$500 

000.00 
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I 


ANNUAL  ELEMENT  PROJECTS 


PVTA  SERVICE  AREA 
5^  LOCATION  NUMBERS 


5  Miles 


CUT 

Prepared  by  the  Pioneer  Valley  Planning  Commission 


MAP   KEY   FOR   PROJECTS    IN   THE   ANNUAL  ELEMENT 


MAP   n      MUNICIPALITY      FUNDING  DESCRIPTION 


1 

AGAWAM 

CON. PR  I  . 

RECONST.OF   RTE . 57 , SUFF I  ELD   ST . TO   SOUTHWEST   ST.    (EAST  PHASE) 

E 

AGAWAM 

NFA 

BRIDGE   DECK   REPA I R , A-5- 1 1 , RTE .    5   OVER   WESTFIELD  RIVER 

3 

AGAWAM 

NFA 

SLOPE   STABILIZATION, MAIN   ST.    FR .    RT-75   SOUTHERLY   0.3  MI. 

^ 

AGAWAM 

NFA 

RESURFACE   RTE.    57   FR   RTE.    75   EASTERLY   TO  RTE.  5 

5 

AGAWAM 

URB5YS . E 

ROADWAY    IMPVTS.    TO   SILVER   &-   SUFFIELD   STS . ; FR . S I L VER   -  SHOEMAKER 

6 

AMHERST 

NFA 

RESURF .    RT . 63 , M . M . 0 . 0 .    TO   M . M . 1 3 . 8 ; AMHERST , LEVERETT , SUNDERLAND 

7 

AMHERST 

NFA 

FIVE   COLLEGE   BIKE   PATH   LOCATED    IN   AMHERST,    HADLEY   &  NORTHAMPTON 

8 

AMHERST 

NFA 

RESURFACE   RT .    116,    1    MI.    FT.    RV . ( SHAY   ST . -H . C . ENT . SO .    BAY  RD.) 

9 

BLANDFORD 

NFA 

BR  .  REPLACEMENT  ,  BR  .  «B- 1 '^-^    RUSSELL   STAGE   RD  . 

10 

CHICOPEE 

NFA 

RESURF.    RTE.    116   FROM   JOHN  ST.    S ' LY   TO  MTA 

1  1 

CUMM I NGTON 

NFA 

BRIDGE   BETTERMENT   BRIDGES   OVER   EAST   BRANCH   WESTFIELD  RIVER 

12 

CUMM I NGTON 

NFA 

BR  .  BETTERMENTttS  C-2  1  -  ,  C-2  1 -BC-2  1 -25  ,  RT9/ WESTF  I  ELD   RV8xE   BR. WEST 

1  3 

EASTHAMPTON 

BR.  R&.R 

REPLACE   BRIDGE   E-5-7 , LOUDV I LLE   RD .    OV  NO . BRANCH   MANHAN  RIVER 

1  ^ 

HDLYOKE 

BR.  R&.R 

BR  H-2  1  -  1  =S- 1  8-^+   HOLYKE-S  .  HADLEY   BR.    OVER   CONN.  RIVER 

1  5 

LUDLOW 

NFA 

EMERGENCY   RECON .    WEST   ST   BRIDGE   OVER   CHICOPEE  RIVER 

1  6 

LUDLOW 

RURAL  2D 

RECON  RTE.    21    FR  CHAPIN  ST.,NE   TO   BELCHERTOWN  LINE 

17 

MONSON 

NFA 

BR.    M27-32(RTE.    32)    OVER   CENTRAL   VERMONT   RR   8.   CHICOPEE  BROOK 

1  e 

NORTHAMPTON 

^R 

BR . REP . ; ttN- 19-63 , I -91 /BMRR , « 1 9-6 1 , I -91 /OLD   FERRY    RD , 1 9-60 , I -9 

19 

NORTHAMPTON 

NFA 

RECON   TWO    INTERSECTIONS   ON  NORTH  ELM  ST. 

20 

NORTHAMPTON 

PWED 

PWED   PROJECT   FOR   FLORENCE   BUSINESS  DISTRICT 

21 

PALMER 

NFA 

BRIDGE   BETTERMENT   BRIDGE   P-1-2'^   OVER   PTES. 20   AND   67  AND  CONRAIL 

22 

PALMER 

NFA 

INTERSECTION    IMPROVEMENTS   PTES.    20   AND  181 

23 

Pl_AINF  lELD 

RURAL  2D 

RECON   RT.116,    FROM   PL A  I NF I  ELD / ASHF I EL D   TL    W'LY    APPROX .    6  MI. 

2^ 

SOUTHW I CK 

NFA 

GUARDRAIL   RT    10/202   FR   CONN   S . L . -NORTHAMPTON   &,   RT   20  WSTFLD 

25 

SOUTHW I CK 

NFA 

REP.&IMPROV.TO   EX  1ST . DRAIN (  INCL . RESURF .  )    WESTFIELD   C.L.    TO  CT. 

26 

SPR I NGF I  ELD 

-^R 

BR. REPAIR    (  BR  .  «S-2'^-6  1  B  )  ,  OFF   RAMP   TO  RT  .  1-291 

27 

SPRINGE lELD 

BR.  R&R 

RECON.    MEM  .  BR  <  S-2'^-30  =  W-2  1  -  1  )  OVER   CONN.    R.    (  SPFLD  . /W  .  SPFL  D  .  ) 

2B 

SPRINGFIELD 

BR.  R&,R 

6R   S-2'4-19   PASCO   RD(RTE.    20A )    OVER  CONRAIL 

29 

SPRINGFIELD 

URBSYS  E 

.  RECON   HANCOCK&,K  I  NG  ;  PARKER8.NANTASKET  ;  STATE&.HDMER  ;  ST  .  JAMES&  WORTH 

30 

W.5PFLD 

-^R 

BR«W-21 , (BR, REPAIRS)    I-91/I-90   CONNECTOR/RT .  5 

31 

W . SPFLD 

NFA 

BRIDGE   REPAIR, BR. «W-21-27   RT . 20    (PARK   ST.)/RT.5  (TUNNEL) 

32 

WESTFIELD 

NFA 

BRIDGE   REPAIR   ON   BRIDGE   ttW-25-^ , RT . 20/WESTF lELD  RIVER 

33 

WILL lAMSBURGNFA 

SLOPE   &.    DRAINAGE   BETTERMENT , RT . 9G0SHEN   T . L . ; ST A . 0+00   EAST  3200' 

I 


■  projects  by  funding  source 
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PIONEER  VALLEV  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1989 


REC.  I  PRIORITY  CITY/TOUN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE       STATE  SHARE 


6%2b  AE/CON 
70301  AE/CON 

6<t000  E-5  YR 
69905  2-5  YR 
69902  E-5  YR 


SPRINGFIELD  RT.  I- 
MEST  SPRINGFI  RTS.I 


91  BR. REPAIR  (BR.IS-E<t-61B) .OFF  RAMP  TO  RT.  I-E91 

■91-190, W.  BR.IH-21-,(BR.REPAIRS)I-91-I-90  C0NNECT0R/RT.5 


CHICOPEE         RTE.  1-291         NEW  RANPS  AT  IE91/MASS  PIKE  El(ITf6(C0N  FULL  INTERCHANGE) 
NORTHAMPTON     1-9!  BR.REP.BR.IS:E-5-35/BMRR.i  E-5-26=N-19-57. 1-91/I1ANHAN  RV.OXB 

NORTHAMPTON     1-91  BR. REP. ;iN-19-63,I-91/BnRR, 119-61, I-91/0LD  FERRY  RD;ll9-60, I-91/H0CKA 


$300,000.00 
$350,000.00 

$3,500,000.00 
$550,000.00 
$525,000.00 


$270,000.00 
$315,000.00 

$3,150,000.00 
$'•95,000.00 
$'•72,500.00 


$30,000.00 
$35,000.00 

$350,000.00 
$55,000.00 
$52,500.00 
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PIONEER  (.'ALLEY  PROJECTS  BV  FUNDING  SOURCE  -  FISCAL  i'EAR  \Wi 

BRIDGE  RIR  ♦»»♦» 


REC.  » 

PRIORITY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHftRE 

STATE  SHARE 

3?B60 

AE/CON 

EASTHAMPTON 

LOUDVILLE  RD. 

REPLACE  BRIDGE  E-5-7. LOUDVILLE  RD.  OV  NO. BRANCH  MANHAN  RIVER 

$?jOO.',"iO 

('0 

$'•90  000 

00 

*  1  1 A     A  /         A  A 

$1  £'-',000.00 

33300 

AE/CON 

HOLYOKE 

RTE.  116 

BR  H-21-l=S-18-'i  HOLYOKE-S.HADLEY  BR  OV  CONN  RIVER 

$16,000,000 

00 

$12.  boo'.  000 

00 

$3.200.000.i.'0 

AE/CON 

SPRINGFIELD 

MEMORIAL  BRIDGE 

RECON  MEM. BR(S-2't-30=W-21-l  )0V  CONN.  R.  (SPNGFLD/W.  SPFLD) 

$16,000,000 

00 

$12,800,000 

00 

*  H     n  A  A    AAA    A  A 

»3. 200, 000. 00 

101800 

AE/CON 

SPRINGFIELD 

RTE.  20A 

BR  S-2'i-19  PASCO  RD'.RTE.  20ft)  OVER  CONRAIL 

$1 ,500.000 

00 

$1 ,200,000 

00 

*  T  A  A     A  A  A    A  A 

$300,000.90 

113758 

2-5  YR 

AGAHAH 

RTE. 5 

RECONSTRUCTION  OF  SOUTH  END  BRIDGE 

$2,000,000 

00 

$1 ,600,000 

00 

A  /  ■'•  A     A  A  A     A  A 

10E053 

2-j  YR 

PELCHERTOHN 

RTE.  202 

RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE  OVER  CV  RR 

$6't0.000 

00 

$512,000 

00 

A  (  1  n     A  /•  A     A  A 

$128,000.00 

!')E?65 

2-5  YR 

BELCHERTOHN 

WILSON  ST.  BR. 

n    e             iiTir^nki    ft       Tin    r\\irr\    ri    •  u 

8-5-23, WILSON  ST.  BR  OVER  P  It  M 

$800,000 

00 

$i'tO,000 

00 

$160,000.00 

"t  11625 

2-5  YR 

CHICOPEE 

MCKINSTRY  AVE. 

RECON  BRIDGE  C-13-'i  OVER  BiM  RR 

$1 ,000.000 

00 

$300,000 

On 

$200,000.00 

ii89'tl 

2-5  YR 

EASTHAMPTON 

PARI-  ST. 

RECONSTRUCTION  OF  PAR!'  ST.  BRIDGE  OVER  PV  RR 

00 

$'''12,'}00 

00 

$128,000.00 

7B'»05 

2-5  YR 

EASTHAMPTON 

RTE. 5 

BR. REPLACE. BR. iE-5-'i  RTE. 5  OVER  MANHAN  RIVER  (CQNN.RV.O'(BOW) 

$800,000 

00 

$6t0,000 

00 

$160,000,00 

3605 

2-5  YR 

HATFIELD 

BRIDGE  ST. 

r.r  i  <  A  n       Akin    r%nriATr>    rininrr    ii    ii     i        riTiinrir"  r'T 

REHAB.  AND  REPAIR  BRIDGE  H-U-'i,  BRIDGE  ST. 

$2')0,000 

00 

$192,'XiO 

00 

$'18,000.00 

JJJOU 

L-j  YK 

nULlUf  t 

TArt  cnki  CT 
jftLr.bUN  b  1 . 

rcLUN  pHlUbt  n-cl  - 1 1 ,  JHLr-DUii  bl.  Uvtr  cND  LtvtL  LhNHL 

$1,000,000 

00 

$800,000 

00 

IcU'J.OU'.'.'JO 

I'll  050 

2-5  YR 

LUDLOW 

WEST  ST 

BR.L-16-16=S-2't-l  RECON. WEST  RD/CHICOPEE  RIVER  MUN2't6000100 

$8''i0.000 

00 

$6'(0,000 

00 

$!6O.'JO0.OO 

30512 

2-5  YR 

MONSON 

HOVEY  RD. 

RECONSTRUCITON  OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL 

$6't0.000 

00 

$512,000 

00 

$128,000.00 

15350 

2-5  YR 

NORTHAMPTON 

CLEMENT  ST. 

RECON.  CLEMENT  ST.  BRIDGE  OVR.  MILL  R.(N-19-')7 

$1,000,000 

00 

$900,000 

00 

$200,000.00 

i(8907 

2-5  YR 

NORTHAMPTON 

MULBERRY  ST. 

RECON  MULBERRY  ST.  BRIDGE  N-19-28  OV  MILL  RIVER 

$1 .000.000 

''0 

$800,000 

00 

$200,000.00 

111301 

2-5  VR 

PALMER 

RTE.  32 

BR.REC0NST;BR.IP-!-20(ST0NE  ST.  BRIDGE!  OVER  CONRAIL 

$700,0''!''' 

nO 

$560,000 

00 

$1 '16, 000. 00 

132000 

2-5  YR 

RUSSELL 

STRATHMORE  BRID 

RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  HESTFIELD  RIVER 

$2. 100,000.00 

$1 ,680.0'50 

00 

$'120,000.00 

6m05 

2-5  YR 

SPRINGFIELD 

ROOSEVELT  AVE. 

BR.RECONST;ROOSEVELT  AVE.  BR.I3-2't-90  OVER  CONRAIL 

$6<(0,000.00 

$5 12, '000 

00 

$128,000.00 

53600 

2-5  YR 

HILBRAHAM 

BOSTON  RD. 

OLD  BOSTON  RD  BRIDGE  W-35-11  OVER  CONRAIL 

$125,000.00 

$  1 00 . 000 

00 

$25.  ^'00. 00 
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*****  CON.PRI.  ♦»»»» 

REC.  I  PRIORITY  CITY/TOHN 

115301  flE/CON  AGflHAM 


115300  E-5  YR 
82B50  E-5  YR 
lllSCt  2-5  YR 

PROPOSAL 
PROPOSAL 


AGAUAn 
AMHERST 
PALMER 

SPRINGFIELD 
HESTFIELD 


FACILITY 

RTE.  57 

RTE.  57 
RTE.  116 
RTE.  32 

BOSTON  RD. 
GREAT  BRIDGE 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1989 

DESCRIPTION 

RECONST.OF  RTE.57,SUFFIELD  ST. TO  SOUTHWEST  ST. (EAST  PHASE) 


RECON.OF  RT.57.FR.S0UTHHESTFIELD  ST. TO  AGAHAM  T.L.  (WEST  PHASE) 
REC0NST.fr. GRAMBY-SO.HADLEY  TL.  NO.  5260'BEYOND  INTER.  OF  CTRY.COR.RD 
RECONSTRUCTION  OF  RTE.  32  THORNDIKE  ST.  TO  HARE  T.L. 

RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTON  ROAD  PASCO  RD.  TO  T.L. 
CONSTRUCTION  OF  NEW  BRIDGE  PARALLEL  TO  EXISTING  STRUCTURE 


COST 

»1 0,000, 000. 00 

$12,500,000.00 
i960, 000. 00 
*<t,500,000.00 

$7,000,000.00 
$'•.000,000.00 


FEDERAL  SHARE 

$7,500,000.00 

$9,375,000.00 
4720,000.00 
$3,375,000.00 


STATE  SHARE 

$2,500,000.00 

$3,125,000.00 
$2't0,000.00 
$1,125,000.00 


$5,250,000.00  $1,750,000.00 
$3,000,000.00  $1,000,000.00 
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PIONEER  VALLEr  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  19B9 

♦MM  HAZ.ELIM.  Mffi 

REC.  I  PRIORITY     CITY/TOHN       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

PROPOSAL     A6AWAM  FOUR  INTERSECTI  SAFETY  IHPROVEMENTS  TO     INTERSECTI0NS:l1ILLU'i7;f1ILL  t57;niLLlP0PLAR;  $0.00  $0.00  $0.00 

PROPOSAL     NORTHAMPTON     DAMON  RD.  AND  B  SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE.9)  $0.00  $0.00  $0.00 
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»»♦»»  NFA  ♦»♦♦» 


PIONEER  VALLEV  PROJECTS  Br  FUNDING  SOURCE  -  FISCAL  fEAF  193? 


REC.  1 

PRIORiTV 

CITV/TOWN 

FACILITV 

AE/CON 

fiGAHAM 

MAIN  ST. .AGAHAM 

113751 

AE/CON 

AGAHAH 

PTE.  5 

115332 

AE'CON 

AGAHAM 

PTE.  57 

1991 

AE/CON 

AHHERST 

RT. 63, AMHERST 

25675  AE/CON 

AMHERST 

FIVE  COLLEGE  BI 

82't02 

AE/CON 

AMHERST 

RTE.  116 

!03'i90 

AE/CON 

BLANDFORD 

RUSSELL  STAGE  R 

82601 

AE/CON 

CHICOPEE 

"^TE.  116 

123"61 

AE/CON 

LUMMIN6T0N 

■OUTE  " 

125768  AE/CON 

CUMMINGTON 

ROUTE  9 

AE/CON 

LUDLOH 

WEST  ST. 

99998 

AE/CON 

MONSON 

PALMER  RD. 

52130  AE/CON 

NORTHAMPTON 

NO.  ELM  ST. 

11130? 

AE/CON 

PALMER 

ROUTE  20 

111308 

AE/CON 

PALMER 

SHEARER'S  CORNE 

78701 

AE/CON 

SOUTHHICK 

RTE.  10 

78702 

AE/CON 

SOUTHHICK 

COLLEGE  HI6HHAV 

101005 

AE/CON 

WEST  SPRINGE! 

RT. 20, W. SPRINGE 

78705 

AE/CON 

wESTFIELD 

RT. 20. WESTFIELD 

2111! 

AE/CON 

WILLIAMSBURG 

RT.9,WILL!AMSBU 

595" 

2-5  VR 

H 1 1  r"    T  r"  n 

CHESTER 

BLANDFORD  RD 

2-5  VR 

CHICOPEE 

CHIC.  RIV.  BR. 

123765 

2-5  VR 

CUMMINGTON 

STAGE  RD/MILL  B 

123766 

2-5  VR 

CUMMINGTON 

BUSH  HILL  RD 

12't306  2-5  VR 

GOSHEN 

LOOMIS  ROAD 

12^07 

2-5  VR 

GOSHEN 

SHAW  RD. /SWIFT 

!2'i30B 

2-5  VR 

GOSHF' 

HING  HILL  RD. 

822  itO 

2-5  VR 

HADLL 

ROUTE  9 

'I1932  2-5  VR 

HOLVOf  E 

RT. 1-91 

lUOlO 

2-5  rp 

HOLtOrE 

RT.j.HOLYOfE 

69622 

2-5  VR 

LONGMEADOW 

RT. 1-91 .LONGMEA 

7890 

2-5  VR 

NORTHAMPTON 

RT. 10. EAST.  I  H 

2^.131 

2-5  VR 

NORTHAMPTON 

MAIN  ST. 

39910 

2-5  VR 

SOUTHHICK 

SHEEP  PASTURE  R 

95655  2-5  VR 

WALES 

BR  W-2-5 

''870'f 

2-5  VR 

wESTFIELD 

RT. 10, WESTFIELD 

78706 

2-5  VR 

WESTFIELD 

R^  20,  WESTFIELD 

78822 

2-5  VP 

WESTFIELD 

GRANVILLE  RD. 

78823 

2-5  VR 

WESTFIELD 

LOOMIS  ST. 

1  19022 

2-5  VP 

WESTHAMPTON 

RHODES  RD. 

29290  PROPOSAL 

GRANVILLE 

GRANVILLE  BPS. 

60't75 

PROPOSAL 

GRANVILLE 

RIPLEVS  RD 

PROPOSAL 

SPRINGFIELD 

PARKER  ST. UNDER 

DESCRIPTION 


rncT 

ILI/L   ML  jnnr.„ 

STATE  SHARE 

17  ("Id  Ti^'iri  nO 
*  /  J  V  (  V  J  V  ■  V '.' 

$0.0''' 

$700  000  OO 

»  J  J  U  *  V .  V  u 

$0 . 00 

$550,000.00 

t^OO  000  00 

$0.00 

$qOo"ooo  00 

4^00  000  00 

$0.00 

$600  000  00 

son  000  00 

$0.00 

$1,  ^Mi  000  00 

$700  000.00 

$0  00 

$700  OOO  00 

$0 . 00 

$0.00 

$620  000  00 

tiii'if)  fiOfl  fill 

$0.00 

$600  OOO  00 

tUM  ()0(]  ()() 

$LO0  000  00 

tgoo  0^0.00 

$0.00 

tQOO  000  00 

$836".obo'.00 

$o".bo 

$836,000.00 

$500,000.00 

$0.00 

$500,')00.00 

tPOf)  flOfi  00 

?L  V-'V  1  V  V  V  .  \  V 

$0.00 

$?00  000  00 

$100  00''. 00 

$b.'6o 

$100  000  00 

$300  000  Oi"! 

$0.00 

$300  OOO  00 

4?  if 00  000  On 

$0 . 00 

$2, '(00,000. 00 

tfiOO  000  00 

$0.00 

$600,000.00 

$3ACi  000  00 

$0.00 

$36'3  'oo6  00 

$500,000.00 

$0 . 00 

$'iOO  000  00 

$103  961  0ii 

$0.00 

$105  QAI  00 

$10  000  000. 1'O 

$0 , 00 

$10  000  OOO  00 

$16R  I'OO  1'"'! 

$0 . 00 

4l/,fi  000  oO 

4£iP  nOO  00 

$0.00 

tiiQ  000  00 

$P7'^  nfiO  ilO 

$0.00 

$275  000.00 

$0.00 

$23,000.00 

$71 ,000.00 

$0 . 00 

$71 ,000.06 

{:)O0  OfiO.OO 

$0 . 00 

$<)00  000. OQ 

$0 . 00 

$140  000  00 

$300,000.00 

$0 . 00 

4^00  000  00 

$300  000.00 

$0.00 

$300,000.00 

$r75',ooo'.b6 

$b'.bo 

$175".bob".ob 

$73,097.00 

$0.00 

$73,097.00 

♦  J  T  ,  V.".".'  • 

$0.00 

tlQ  000  00 

$'0.00 

$qo  oiip  iin 

$700,000.00 

$0,00 

$700,000.00 

$150,000.00 

$0.00 

$150,000.00 

$231,000.00 

$0.00 

$23!  ,')00.00 

$75,000.00 

$75,000.00 

$31 .000.00 

$0.00 

$31,000.00 

$200,000.00 

$0.00 

$200,000.00 

$10,000.00 

$0.00 

$10,000.00 

$3,000,000.00 

$0.00 

$3, '000,000.00 

SLOPE  STABILIZATION,  MAIN  ST.  FR.  RT-75  SOUTHERLV  0.3  MI. 
BRIDGE  DECK  REPAIR,  A-5-11,  RT5  OVER  WESTFIELD  RIVER 
RESURFACE  RTE.  57  FR  RTE.  75  EASTERLV  TO  RTE.  5 

RESURF.RT.63.M.M.0.0  TO  M.M. 13. 8;AMHERST,LEVERETT, SUNDERLAND, MONTAGUE 

FIVE  COLLEGE  BIKE  PATH  LOCATED  IN  AMHERST .HADLEV  I  NORTHAMPTON 

RESURFACE  RT116,1M  SO.  FT.  RV.ISHAV  ST. -H. CENT. SO.  BAV  RD.) 

BR. REPLACEMENT, BR. Ha- H-^t  RUSSELL  STAGE  RD. 

RESURF.  RTE.  116  FROM  JOHN  ST.  S'LV  TO  NTA 

BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  WESTFIELD  ''IVER 

BR. BETTER. «S  C-21-,C-21-8C-21-25.RT.9/WESTFIELD  RV.iE  BR. WEST. RV. 

EMERGENCV  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

BR.  M27-32(RTE.  32)0V  CENTRAL  VERMONT  RRiCHICQPEE  BK. 

RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

BRIDGE  BETTERMENT  BRIDGE  P-l-2'i  OVER  PTES. 20  AND  67  AND  CONRAIL 

INTERSECTION  IMPROVEMENTS  RTFS. 20  AND  181 

GUARDRAIL  '^TlO/202  FR  CONN  S.L.-N0RTHfiMPT0NiRT20  WSTFLD 

REP.i  IMPROV.TO  EXIST. DRAIN. !INCL. RESURF. IWESTFIELD  C.L.  TO  CONN.  S.L 

BRIDGE  REPAIR, BR. IH-21-27  RT.20  (PARK  ST.)/RT.5  (TUNNEL) 

BRIDGE  REPAIR  ON  BRIDGE  tlW-25-'i,RT.20/WESTFIELD  RIVER 

SLOPE  i  DRAINAGE  BETTERMENT. RT. 9. GOSHEN  T.L.  :STA.O+'}0  EAST  FOR  3200' 

BRIDGE  C-ll-'t6.  BLANDFORD  RD.  OVER  WALKER  BROOK 

NEW  BR.  BETW.  FULLER  i  E. MAIN. ADJACENT  TO  1-291 (ROBINSON  BR. lilNT. IMP 
PR  REPAIRS  C-21-26,0N  STAGE  RD.  OV.  MILL  BK  CUMMINGTON 
BR.  PEP.  C-21-18,0N  BUSH  HILL  RD.  OV.  DEER  HILL  BK.  COMM. 
BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK 
BF. REHAB. BR. 16-6-^ 

REPAIRS  TO  GOSHEN  BRIDGE,  WING  HILL  RD.  O'.'ER  ROGERS  BRIDGE 
SIGNAL  UPGRADES  6  LOCATIONS  RTE. 9  HADLEV/AMHERST 
BRIDGE  REPAIR. BR. »H-1-2,MT. PARK  ACCESS  OVER  I-91.H0LV0KE 
RESURFACING  RT. 5. M.M. 16.0  TO  M.M.21 .O.HOLVOKE 

MODIFV  DRAIN. REBUILD  STRUCTURES  ETC;CONN.S.L.  TO  EXITIl .SPRINGFIELD 

RESURFACE  RT. 10. M.M. 23. 9  TO  M.M.25.2,EASTHAMT0N/N0RTHAMPT0N 

BRIDGE  N-19-i(5.MAIN  ST. 'MILL  RIVER  OKBOW 

REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOl 

BRIDGE  REPAIRS  W-2-5. LAUREL  HILL  RD  OV  WALES  BROOK 

RESURFACING  FT. 10. M.M. 1 1 .5  TO  M.M.20.B.WESTF!ELD/S0UTHfiMPT0N 

RESURFACING  RT.20,M.M.'t9.5  TO  M.M. 53. 2, WESTFIELD 

BR.  REP.  W-25-8, GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOl- 

RECON  BRIDGE  W-25-12, LOOMIS  ST.  OVER  MUNN  BROOK 

REPAIRS  BP. (RHODES  RD  OV  UNNAMED  BROOKIWESTHAMPTON 

2  BRS.;H.HAPTLAND  RD. /HUBBARD  BK.G-10-1 .RIPLEVS  RD./TRUMBLE  Bf.G-10-5 
EMERGENCY  BRIDGE  REPAIRS. BR. #G-10-5/TRUMBLE  BROOK 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCftL  YEAR  1989 

!»»♦♦  OTHER  FED.  AID(VPSD)  »♦♦»» 

REC.  I  PRIORITY     CITY/TOWN        FACILITY            DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

119000  PROPOSAL     HUNTINGTON      RTE  66,HUNTINGT  RECONSTR.  RT-66  FROM  RT-ilE  TO  WESTHAMPTON  T.L.  $3,100,000.00  $3,100,000.00  $0.00 

lE+06  PROPOSAL     NORTHAMPTON     RT  66,N0RTHAMPT  RECONSTRUCTION  OF  RT.66  FR.RTE.9  TO  WESTHAMPTON  TOWN  LINE  $3,000,000.00  $3,000,000.00  $0.00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  !999 

int»  PHED  ♦»»♦♦ 

REC.  I  PRHJRITY     CITY/TOWN       FACILITY           DESCRIPTION  COST  FEDERAL  SHAPE  STATE  SHARE 

25901  AE/CON       NORTHAMPTON     FLORENCE           PHED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT  $520,000.00                 $0.00  $520,000.00 

2-5  YR       SPRINGFIELD     WINCHESTER  SQUA  TRAFFIC  CIRC. AND  SAFETY  IMP.  WINCHESTER  SQ.  $2,500,000.00                 $0.00  $2,500,000,00 

PROPOSAL     PALMER           PTE.  32             TRUCK  TRAFFIC  ANALYSIS  $26,'t'i'(.00                 $0.00  $20,000.00 
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PIONEER  VALLEY  PROJECTS  PV  FUNDING  SOURCE  -  FISCAL  VEfiR  l^E 


Mf»»  RURAL  END  »»»»♦ 

REC.  I  PRIORITY  CITY/TOMN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE      STATE  SHARE 


AE/CON 
83600  AE/CON 

93310  2-5  YR 
8115  a-5  YR 
93375  2-5  YR 


LUDLOW 
PLAINFIELD 


CENTER  ST. 
RTE.  116 


CHESTERFIELD  RT 

HOLLAND  BRIMFIELD  RD. 

UORTHINGTON  RTE. 


RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  PELCHERTOWN  LINE 
RECON  FR  PLAINFIELD/ASHFIELD  TL  H  LV  APPROX  6(1ILES 

FULL  RECON.  FROM  HORTHINGTON  T.L.  EAST  TO  HESTFIELD  RIVER 

RECON.  BRIMFIELD  RD.  AND  MASHAPAUG  RD. 

RECON  FR  W0RTHIN6T0N  ^iCRNRS-CHESTERFIELD  TL  (PHASE  1  PROJ) 


$950,000.00  »712,500.00  $237,500.00 

$5,225,000.00  $3,918,750.00  $1,306,250,00 

$3,000,000.00  $2,250,000.00  $750,000.00 

$^.000,000.00  $3,000,000.00  $1,000,000.00 

$3,000,000.00  $2,250,000.00  $750,000.00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1989 

»♦♦»»  SEC.16(b!(E)  Mt»t 

REC.  I  PRIORITY     CITY/TGHM       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 

AE/CON       REGIONyiDE      EDTC  11  ACCESSIBLE  VEHICLES  I  SUPPORT  EQUIPMENT  $3't8. 150.00         $278,520.00  $69,630.00 


-24- 


PIONEER  VALLEY  PROJECTS  PV  FUNDING  SOURCE  -  FISCAL  YEAR  19B9 

!♦♦♦»  SEC. 18  RURAL  ♦»•♦» 

REC.  I  PRIORITY     CITY/TOUN       FACILITY  DESCRIPTION  COST  FEDERAL  SHAPE      STATE  SHARE 


AE/CON       REGIONHIDE      PVTA  RURAL  TRANSIT  OPERATING  ASSISTANCE:  EiH  SERVICE  $58,000.00  $26,212.00  $15,89'i.00 

AE/CON       REGIONHIDE      PVTA  RURAL  TRANSIT  OPERATING  ASSISTANCE  $150,000.00  $68,788.00  $40,606.00 

AE/CON       REGIONHIDE      PVTA  RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT  $28,700.00  $20,000.00  $'(,350.00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1789 

tt»f»  SEC.9-CflP  ***** 


REC.  I  PRIORITY 

P  I  TV  /  THLIU 

LI  TY/ lOHN 

r Ar  T 1  ITU 
(■flLlLl  lY 

UtbLKlPI lUN 

LUbl 

riATr  ruAtjr 
blftlt  bnftHL 

AE/CON 

RE6I0NU1DE 

PVTA 

EXPANSION  OF  UMASS  TRANSIT  FACILITY 

« 100. 000. 00 

$80,000.00 

$10,000.00 

AE/CON 

PFGIONWIDE 

PVTA 

TEN  ACCESSIBLE  REPLACEMENT  VANS 

*P70.000.00 

$216,000.00 

$27,000.00 

AE/CON 

REGIONUIDE 

PVTA 

PLANNING 

$21,300.00 

»17.0<t0.00 

$2,130.00 

AE/CON 

REGIONUIDE 

PVTA 

REFURBISH  1978  RTS  BUSES 

$170,000.00 

$136,000.00 

$17,000.00 

AE/CON 

REGIONWIDE 

PVTA 

REHABILITATION  OF  N.HAIN  ST.  FIRE  STATION 

$950,000.00 

$760,000.00 

$95,000.00 

AE/CON 

REGIONHIDE 

PVTA 

SPECIAL  SHELTERS 

$100,000.00 

$80,000.00 

$10,000.00 

AE/CON 

REGIONHIDE 

PVTA 

COMPUTER  HARDWARE 

$100,000.00 

$80,000.00 

$10,000.00 

AE/CON 

REGIONWIDE 

PVTA 

REHABILITATION  OF  30'  GMC  BUSES 

$200,000.00 

$160,000.00 

$20,000.00 
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PIONEER  VfiLLEr  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1999 

♦  HM  SEC.9-0PR  ♦»♦•♦ 

REC.  I  PRIORITY     CITY/TOHN       FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      STATE  SHARE 


AE/CON       REGIONWIDE      PVTA  OPERATING  ASSISTANCE  FOR  EtH  SPECIAL  TRANSIT  SERVICES  $1  ,'i85,'i9e.00         $300,096.00  i592.698.00 

AE/CON       REGIONHIDE      PVTA  OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE  »8,519,'t71 .00      $2,  190,306.00  $3.16<(.5aE.OO 


i 


PIONEER  VfiLLEV  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  198" 


♦♦»♦»  URB  SYS  EAR.  ♦»♦♦» 
REC.  I  PRIORITY  CITY/TOWN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE      STATE  SHARE 


tlPPAfl  flF/rflN 

IJLLVV  nL'LUn 

ARAUAM 

SPRINRFIFI D 

PQPiO  ?-S  VP 

rmrnPFF 

\'2QQD{\   0-^  VD 

IlHtcv  c  J  Tn 

Ln  ILUr ct 

U930  2-5  YR 

HOLYOKE 

'tl935  2-5  YR 

HOLYO^E 

C / 1 Jv  c   J  in 

1  nfjRHFAnnu 

LununLni/uw 

ICO'Lj  L  J  in 

1  iini  nu 

L  Ul/Lun 

jC IJ 1  C  J  in 

nun  1 nHnr 1 un 

?-S  VR 
C  J  In 

Or  n 1 Hur 1 lLU 

?-*;  YR 

c  J  in 

jr  n 1  nor i c l u 

4?/i50  ?-5  YR 

SPRINGFIFI D 

55fill  2-5  YR 

SPRINGFIELD 

UI   IIIIlUI  11.1-1/ 

l9itR0  2-5  YR 

i7TU/    L     J  ll\ 

HFSTFIFl D 

PROPOSAL 

AGAUAn 

PROPOSAL 

agauah 

PRHPflSAL 

AGAUAH 

PROPOSAL 

CHICOPEE 

PROPOSAL 

CHICOPEE 

PROPOSAL 

CHICOPEE 

PROPOSAL 

NORTHAtlPTON 

PROPOSAL 

NORTHAMPTON 

PROPOSAL 

S.  HADLEY 

PROPOSAL 

SPRINGFIELD 

PROPOSAL 

SPRINGFIELD 

PROPOSAL 

SPRINGFIELD 

Wm  PROPOSAL 

SPRINGFIELD 

PROPOSAL 

HESTHAHPTON 

SUFFIELD  ST.  ROADUAY  IMPVTS.TO  SILVER  I  SUFFIELD  STS. :FR. SILVER  TO  SHOEMA^ER  LANE 
it  LOCS.  RECON  HANCOCKlKING;PARHR!iNANTASHT;STATElHOHER;ST.JAMES!.HORTHINGTON 

GRANBY  RD.         RECONSTRUCTION  OF  GRANBY  RD. 

SHAMINIGAN  DR     RECON  SHAHINIGAN  FR.  FULLER  RD-CHICOPEE/LUDLOH  T.L. 

MAIN  ST.  RECON  PORTIONS  MAINtNORTH  CANAL  STS 

HOLYOKE/H.SPRIN  RT.5  FROM  E.ELM  ST.,  H.SPFLD.  TO  S.MAIN.  HOLYOKE 

FRANK  SMITH  RD.  RECON  FRANK  SMITHIREDFERN  RDS.  BTHN  WOLE  SWAMP  RD!,CONVERSE 

SHAHINIGAN  DR.    PELOC.  OF  SHAHINIGAN  DR.  FROM  CHICOPEE  C.L.  EAST  FOR  2000'  TO  WEST  ST 

OLD  SOUTH  ST.     RECON.  OLD  SOUTH  ST. 

MAIN  ST.  (PHASE  RECONSTRUCTION  OF  PHYSICAL  ROADWAY 

MAIN  ST.  (PHASE  RESIGNALIZATION  OF  MAIN  ST. 

MAIN  ST.  MAIN  ST.  IMPROVEMENT  PROJECT  STATE  ST.  TO  LYMAN 

PARKER  ST. /COOL  TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO   ALLEN  ST. 

DEPOT  SQ.  DEPOT  SQUARE 

GARDEN  ST.         RECONSTRUCT  GARDEN  ST.  FROM  BOHLES  RD  TO  NEH  RTE.  57  RAMPS 

HESTFIELD  ST.     RECONSTRUCT  HESTFIELD  ST.  FROM  PINE  ST.  TO  PROVIN  MTN.  DR. 

NORTH  WEST  ST.    RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  HESTFIELD  ST. 

BUCKLEY  BLVD/PR  RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  ST. 

E.  MAIN  ST.        RECON.  FROM  MAIN  ST. (CHIC.  FALLS)  TO  SPFLD.  C.L.dNCL.  INTERSECIONS) 

FULLER  RD.         RECON.  FROM  RT.  33  (INCL.  INTERSECTIONS)  TO  RT.  1-291  OVERPASS 

CONZ  ST.  RECON.  OF  CONZ  ST.  INCLUDING  INTERSECTION  WITH  RTES.  5  AND  10 

OLD  SOUTH  ST  RT  CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  RTE.  66 

MAIN,  BRIDGE  I   RECONSTRUCT  MAIN,  BRIDGE  I  LAMB  STS. 

BLUNT  PARK  RD.    CONSTRUCT  NEW  ROADWAY  FROM  TAPLEY  TO  ROOSEVELT 

STATE  ST.  RECONSTRUCT  I  SIGNALIZE.  FROM  CONCORDE  TERR.  TO  BLUNT  PARK  RD. 

MAIN  ST.  (PHASE  SIDEWALKS, LIGHTING, AMENITIES 

SUMNER  AVE.  RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING  THE  T  INTERSE 
COUNTY  RD.         RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY 


13  500  000 

00 

$2  625  OOl"'  00 

$075  000 

00 

titOO  000 

00 

iJMi  M\(\  00 

$100,000 

00 

00 

t6?5  000 

00 

4t  POO  000 

(lM 

4900  000  00 

tlnf)  (]()(] 

00 

$2,250,000 

00 

$1,687,500.00 

$562,500 

00 

$5,000,000 

00 

$3,750,000.00 

$1,250,000 

00 

00 

tt  l?5  000  00 

$375  000 

00 

1375  000 

00 

417S  000  00 

$0 

00 

4900  000 

00 

4A7S  000  00 

t??5  ("lOO 

00 

tu  000  000 

00 

$3  000  000  00 

$1  000  000 

00 

$250,000 

00 

$187  500  00 

$62,500 

00 

$2,5O0',bo0 

00 

$1  .875,000.00 

$625*,  000 

00 

$3,000,000 

00 

$2,250,000.00 

$750,000 

00 

$1 ,000.000 

00 

$750,000.00 

$250,000 

00 

$0 

00 

$0.00 

$0 

00 

$0 

00 

$0.00 

$0 

00 

$0 

00 

$0.00 

$'■' 

00 

$2,200,000 

00 

$1 ,650,000.00 

$550,000 

00 

$1,500,000 

00 

$1,125,000.00 

$375,000 

00 

$1,500,000 

00 

$1,125,000.00 

$375,000 

00 

$0.00 

$0 

00 

$l,0'i0.000 

00 

$780,000.00 

$260,000 

00 

$3,000,000 

00 

$2,250,000.00 

$750,000 

00 

$2,500,000 

00 

$1,875,000.00 

$625,000 

00 

$2,000,000 

00 

$1 .500,000.00 

$500,000 

00 

$6,000,000 

00 

$A. 500, 000. 00 

$1,500,000 

00 

$5,000,000 

00 

$3,750,000.00 

$1,250,000 

00 

$0 

00 

$0.00 

$0 

00 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  19B? 

URB  SYS(NON-EAR. )  mm» 

REC.  I  PRIORITY     CITY/TOWN        FACILITY  DESCRIPTION  COST  FEDERAL  SHARE      S^ATE  SHARE 

PROPOSAL     AMHERST  WEST  AND  SHAY  S  INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS.  $85,000.00  t63,750.00  $E!,250.00 

PROPOSAL     AMHERST  EAST  LEVERETT  R  REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD.  $200,000.00         $150,000.00  $50,000.00 
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■  PROJECTS  BY  MUNICIPALITY 


PIONEER  VALLEV  PROJECTS  &>     NICIPfiLITY  -  FISCAL  YEAR  1989 


lllf «f t*(li*f tif »*(*f »lf 

t  mm  ♦  NUMBER  OF  PROJECTS:  11 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RECONST. OF  RTE. 57, SUFFIELD  ST. TO  SOUTHWEST  ST. (EAST  PHASE)       115301  CON. PRI.  AE/CON  $10,000,000.00  ♦7.500,000.00  $2,500,000.00 

SLOPE  STABILIZATION,  MAIN  ST.  FR.  RT-75  SOUTHERLY  0.3  MI.         iditSl  NFA         AE/CON  $700,000.00  $0.00  $700,000.00 

BRIDGE  DECK  REPAIR,  A-5-11.  RT5  OVER  WESTFIELD  RIVER              113751  NFA         AE/CON  $550,000.00  $0.00  $550,000.00 

RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5                     115332  NFA         AE/CON  $300,000.00  $0.00  $300,000.00 

ROADWAY  IMPVTS.TO  SILVER  I  SUFFIELD  STS. ;FR. SILVER  TO  SHOENAK  132200  URB  SYS   AE/CON  $3,500,000.00  $2,625,000.00  $875,000.00 

RECONSTRUCTION  OF  SOUTH  END  BRIDGE                                      113752  BRIDGE  R  2-5  YR  $2,000,000.00  $1,600,000.00  $'tOO,000.00 

RECON.OF  RT.57.FR.S0UTHWESTFIELD  ST. TO  AGAWAM  T.L.  (WEST  PHAS  115300  CON. PRI.  2-5  YR  $12,500,000.00  $9,375,000.00  $3,125,000,00 

SAFETY  IMPROVEMENTS  TO  ^  INTERSECTI0NS:«ILLll'i7jMILL  157:MILL           HAZ.ELIM  PROPOSAL  $0.00  $0,00  $0.00 

RECONSTRUCT  GARDEN  ST.  FROM  BOWLES  RD  TO  NEW  RTE.  57  RAMPS               URB  SYS   PROPOSAL  $0.00  $0.00  $0,00 

RECONSTRUCT  WESTFIELD  ST.  FROM  PINE  ST.  TO  PROVIN  MTN.  DR.                URB  SYS   PROPOSAL  $0.00  $0.00  $0.00 

RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  WESTFIELD  ST.             URB  SYS   PROPOSAL  $0.00  $0.00  $0.00 


RTE.  57 

MAIN  ST., AGAWAM, 02 
RTE.  5 
RTE.  57 
SUFFIELD  ST. 
RTE.  5 
RTE.  57 

FOUR  INTERSECTIONS 
GARDEN  ST. 
WESTFIELD  ST, 
NORTH  WEST  ST, 


»  AMHERST  t  NUMBER  OF  PR0JECTS:6 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RT. 63. AMHERST  RESURF.RT.63,M.n.0.0  TO  M.M. 13. 8;AMHERST,LEVERETT. SUNDERLAND, 

FIVE  COLLEGE  BIKE  PAT  FIVE  COLLEGE  BIKE  PATH  LOCATED  IN  AMHERST. HADLEY  I  NORTHAMPTO 
RTE.  116  RESURFACE  RT116,1M  SO.  FT.  RV.(SHAY  ST. -H. CENT. 50.  BAY  RD.) 

RTE.  116  RECONST. FR.6RAMBY-S0. HADLEY  TL.  NO.  5260'BEYOND  INTER.  OF  CTR 

WEST  AND  SHAY  STS.       INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS. 


EAST  LEVERETT  RD. 


REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD. 


1991  NFA 
25675  NFA 
82't02  NFA 
82250  CON. PR  I. 


AE/CON 
AE/CON 
AE/CON 
2-5  YR 


URB  SYS(  PROPOSAL 
URB  SYS(  PROPOSAL 


$600,000.00 
$*i,500.000.00 
$700,000.00 
$960,000.00 
$85,000.00 


$0.00 
$0.00 
$0.00 
$720,000.00 
$63,750.00 


$200,000.00  $150,000.00 


$600,000.00 
$^1. 500. 000. 00 
$700,000.00 
$2't0,000.00 
$21,250.00 
$50,000.00 


»  BELCHERTOWN  » 


NUMBER  OF  PR0JECTS:2 


FACILITY 


DESCRIPTION 


REC.  i  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RTE.  202 
WILSON  ST.  BR. 


RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE  OVER  CV  RR 
3-5-23. WILSON  ST.  BR  OVER  B  I  M 


102053  BRIDGE  R  2-5 
l'(2265  BRIDGE  R  2-5 


$6'i0,000.00 
$800,000.00 


$512,000.00 
$6'(0,000.00 


$128,000.00 
$160,000.00 
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»  PLANPFOPD  ♦  NUMBER  OF  PROJECTS; 


FACILITY  DESCRIPTION 

PUSSELL  STAGE  RD.        BR. REPLACEMENT, PR. IB-l't-'i  RUSSELL  STAGE  RD. 


REC.  «  FUNDING    fRIORIT-  COST  FEDERAL  SHARE     STATE  SHARE 

[02m  NFA         AE/CON  $303,882.00  $0.00  $303,082.00 


»  CHESTER 


t  NUMBER  OF  PROJECTS:! 


♦♦»♦♦♦»♦♦»»♦♦♦»»»»♦»♦♦♦• 

FflClLITV  DESCRIPTION 

PLANDFORD  RD  BRIDGE  C-ll-'t6.  BLANDFORD  RD.  OVER  WALfER  BROOI' 


REC.  ♦  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

5950  NFA         a-j  YR  tl03,9fel.00  tO.''0         t!';3,961 .00 


t  CHESTERFIELD  »  NUMBER  OF  PROJECTS: 

n»t»f  ♦»♦♦♦»♦♦♦»♦»»♦♦♦♦» 


FACILITY 
RT 


DESCRIPTION 

MLL  RECON.  FROM  HORTHINGTON  T.L.  EAST  TO  UESTFIELD  RIVER 


REC.  «  FUNDING    PRIORITY  COST  FEDERAL  SHAPE     STATE  SHARE 

93310  RURAL  EN  2-5  YR       t3, 000. 000. 00     12,250,000.00  $750,000.00 


i  CHICOPEE  »  NUMBER  OF  PR0JECTS:9 


FACILITY 


DESCRIPTION 


REC.  It  FUNDING    PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


PTE.  life 
RTE.  1-2"! 
MCKINSTRY  AVE. 
CHIC.  PIV.  BR. 
GRANBY  RD. 
SHAWINIGAN  DP 
BUCHEY  BLVD'PROSPEC 
E.  MAIN  ST. 
FULLER  RD. 


RESURF.  RTE.  life  FROM  JOHN  ST.  S'LY  TO  MTA  0260!  NFA  AE/CON 

NEW  RAMPS  AT  1291 /MASS  PIU  EXITIfelCQN  FULL  INTERCHANGE)  iVjOO  AP  2-5  YR 

RECON  BRIDGE  C-13-4  OVER  BiM  PR  'I'tfeES  BRIDGE  R  2-5  YR 

NEH  BR.  BETH.  FULLER  !,  E .MAIN, ADJACENT  TO  1-2"! (ROBINSON  BR.)  NFA  2-5  YR 

RECONSTRUCTION  OF  GRANBY  RD.  URB  SYS  2-5  YR 

RECON  SHAHINIGAN  PR.  FULLER  RD-CHICOPEE/LUDLOW  T.L.  128930  URB  SYS  c-5  YR 

RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  ST.  URB  SYS  PROPOSAL 

RECON.  FROM  MAIN  S'.ICHIC.  FALLS)  TO  SPFLD.  C.L.dNCL.  INTERS  URB  SVS  PROPOSAL 

RECON.  FROM  RT.  33  (INCL.  INTERSECTIONS)  ^0  PJ .  1-291  OVERPAS  URB  SfS  PROPOSAL 


$620,000.00 
$3,500,000.00 
$1,000,000.00 
$10,000,000.00 
$2,500,000.00 
$1,200,000.00 
$2,200,000.00 
$1,500,000.00 
$1 ,500,000.00 


$!i.00 

$3,150,000.00 
$800,000.00 

$'''.''in 

$1,875,000.00 
$90'''.  000. 00 
$1 .650.000.00 
$1,125, 00''. 00 
$l.!25.00":i.00 


$620,000.00 
$350,000.00 
$200,000.00 
110,000.000.00 
$625,000.00 
$300,000.00 
$550,000.00 
$3 "5. 000. 00 
$375  OOO.O" 
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I  CUMMINGTON  ♦  NUMBER  OF  PROJECTS:'! 


FftCILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


ROUTE  9  BRIDGE  BETTERMENT  BRIDGES  OVER  EAST  BRANCH  WESTFIELD  RIVER      1B3761  NFA  AE/CON  $^(00,000.00 

ROUTE  9  BR. BETTER. IS  C-31-.C-21-8C-E1-B5.RT.9/HESTFIELD  RV.iE  BR. WEST  123768  NFA  AE/CON  t<(00,OOO.MO 

STAGE  RD/MILL  BK         BR  REPAIRS  C-ei-B6,0N  STAGE  RD.  OV.  MILL  BK  CUMMINGTON            123765  NFA  2-5  YR  $168,000.00 

BUSH  HILL  RD  BR.  REP.  C-21-18,0N  BUSH  HILL  RD.  QV.  DEER  HILL  BK.  CUMM.        123766  NFA  2-5  YR  $'•8,000.00 


»0.00 
$0.00 
$0.00 
$0.00 


$'100,000.00 
$'(00,000.00 
$168,000.00 
$'18,000.00 


f  EASTHAMPTON  f  NUMBER  OF  PROJECTS:] 

FflCILITY  DESCRIPTION  REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


LOUDVILLE  RD.  REPLACE  BRIDGE  E-5-7.L0UDVILLE  RD.  OV  NO. BRANCH  HANHAN  RIVER     39860  BRIDGE  R  AE/CON  $600,000.00       $<i80,000.00  $120,000.00 

PARK  ST.  RECONSTRUCTION  OF  PARK  ST.  BRIDGE  OVER  PV  RR  'i89'il  BRIDGE  R  2-5  YR  $6'i0.000.00       $512,000.00  $128,000.00 

RTE.5  BR. REPLACE. BR. IE-5-'i  RTE.5  OVER  MANHAN  RIVER  (CONN.RV.OXBOU)     78^105  BRIDGE  R  2-5  YR  $800,000.00       $6'i0,000.00  $160,000.00 


»»»♦»»»»♦»»♦»»♦#♦»»»♦»«♦ 

♦  GOSHEN  f  NUMBER  OF  PROJECTS: 3 

»»»»»#»♦♦♦!»» f»»»»»»»f»» 

FACILITY  DESCRIPTION  REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


LOOMIS  ROAD  BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK  12'i306  NFA         2-5  YR  $275,000.00  $0.00  $275,000.00 

SHAH  RD. /SHIFT  RIVER,  BR.REHAB.BR.IG-6-'i  12'i307  NFA         2-5  YR  $23,000.00  $0.00  $23,000.00 

HING  HILL  RD.  REPAIRS  TO  GOSHEN  BRIDGE.  WING  HILL  RD.  OVER  ROGERS  BRIDGE      1 2^308  NFA         2-5  YR  $71,000.00  $0.00  $71,000.00 


************************ 

I  GRANVILLE  *  NUMBER  OF  PR0JECTS:2 

************************ 

FACILITY  DESCRIPTION  REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


GRANVILLE  BRS.  2  BRS. ;H.HARTLAND  RD. /HUBBARD  BK.G-10-1 .RIPLEYS  RD./TRUHBLE  B    29290  NFA         PROPOSAL        $200,000.00  $0.00  $200,000.00 

RIPLEYS  RD  EMERGENCY  BRIDGE  REPAIRS, BR. IG-10-5/TRUMBLE  BROOK  60*175  NFA         PROPOSAL         $10,000.00  $0.00  $10,000.00 
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ifif itfif tffittft«ftf«ff 


I  HADLEY 


»  NUMBER  OF  PROJECTS:! 


titttf »tftffitffftl«>*i< 

FACILITY  DESCRIPTION 

ROUTE  9  SIGNAL  UPGRADES  6  LOCATIONS  RTE.9  HADLEY/AMHERST 


REC.  t  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

NFA         2-5  YR  $'(00,000.00  $0.00  $'(00,000.00 


tiffffttttf  tffftf  tf  <(ti»f 

♦  HATFIELD  ♦  NUMBER  OF  PROJECTS:! 


FACILITY 
BRIDGE  ST. 


DESCRIPTION 

REHAB.  AND  REPAIR  BRIDGE  H-!!-'(,  BRIDGE  ST. 


REC.  f  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

3605  BRIDGE  R  E-5  YR  $B'(0,000.00       $192,000.00       $^(8, 000. 00 


»  HOLLAND  t  NUMBER  OF  PROJECTS:! 


FACILITY 
BRIMFIELD  RD. 


DESCRIPTION 

RECON.  BRIMFIELD  RD.  AND  MASHAPAUG  RD. 


REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

8115  RURAL  EN  2-5  YR       $'(,000,000.00     $3,000,000.00  $1,000,000.00 


♦  HOLYOkE  »  NUMBER  OF  PROJECTS: 6 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RTE.  116 
JACKSON  ST. 
RT.I-91 
RT. 5, HOLYOKE 

MAIN  ST.  RECON  PORTIONS  MAININORTH  CANAL  STS 

HOL YOKE/H.SPRINGFIELD  RT.5  FROM  E.ELM  ST.,  H.SPF'  ^  TO  S.MAIN,  HOLYOKE 


BR  H-El-l^S-lB-it  HOLYOKE-S. HADLEY  BR  OV  CONN  RIVER 
RECON  BRIDGE  H-21-11, JACKSON  ST.  OVER  2ND  LEVEL  CANAL 
BRIDGE  REPAIR.BR.«H-!-2,MT.PARK  ACCESS  OVER  1-91, HOLYOKE 
RESURFACING  RT.5,M.M. 16.0  TO  M. M. 21 .0, HOL YOKE 


93300  BRIDGE  R  AE/CON 
35580  BRIDGE  R  2-5  YR 
'(1932  NFA  2-5  YR 
11 '(010  NFA  2-5  YR 
'(1930  URB  SYS  2-5  YR 
"(1935  URB  SYS   2-5  YR 


$16,000,000.00 
$1,000,000.00 
$l't0,000.00 
$300,000.00 
$2,250,000.00 
$5,000,000.00 


$12,800,000.00 
$800,000.00 
$0.00 
$0.00 
$1,687,500.00 
$3,750,000.00 


$3,200,000.00 
$200,000.00 
$1 '(0,000. 00 
$300,000.00 
$562,500.00 

$1. 250,00'' 
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»»f »»*f tttiittf Iff f If f If 

I  HUNTINGTON  i  NUMBER  OF  PROJECTS:! 

iiffftfif fiffftfff itiiif 

FftCILITY  DESCRIPTION 

PTE  66, HUNTINGTON, 01    RECONSTR.  RT-66  FROM  RT-llE  TO  HESTHAHPTON  T.L. 


REC.  t  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

119000  OTHER  FE  PROPOSAL     $3,100,000.00     $3,100,000.00  $0.00 


ffffffffffffif ff f fffffff 

f  LONGMEADOW  ♦  NUMBER  OF  PROJECTS:? 

ff f Iff fffff Iff Iff fffffff 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RT. 1-91. LONGMEADOW 
FRANI',  SMITH  RO. 


MODIFY  DRAIN. REBUILD  STRUCTURES  ETC;CONN.S.L.  TO  EXITIl .SPRIN  696E2  NFA  E-5  YR 
RECON  FRANK  SMITHiREDFERN  RDS.  BTHN  WOLF  SHfiMP  RDtCONVERSE       27150  URB  SYS   2-5  YR 


$300,000.00  $0.00  $300,000.00 

$1,500,000.00     $1,125,000.00  $375,000.00 


ifftffffifffff fffffff f If 

I  LUDLOW  f  NUMBER  OF  PROJECTS  :'i 

If ffffffffftfffff fffffff 


FACILITY 


DESCRIPTION 


REC.  t  FUNDING    PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


WEST  ST.                   EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER  NFA  AE/CON  $800,000.00               $0.00  $300,000.00 

CENTER  ST.                 RECON  RTE.  21  FR  CHAPIN  ST. .NE  TO  BELCHERTOWN  LINE  22362  RURAL  2N  AE/CON  $950,000.00  $712,500.00  $237,500.00 

WEST  ST                    BR.L-16-16=S-2't-l  RECON. WEST  RD/CHICOPEE  RIVER  MUN2'i6000100  1M050  BRIDGE  F:  2-5  YR  $000,000.00  $6't0.000.00  $160,000.00 

SHAWINIGAN  DR.            RELOC.  OF  SHAWINIGAN  DR.  FROM  CHICOPEE  C.L.  EAST  FOR  2000'  TO  128925  URB  SYS   2-5  YR  $375,000.00  $375,000.00  $0.00 


Iff iiffffffffffffffffff I 

f  HONSON 


f  NUMBER  OF  PR0JECTS:2 


fiiiiiiffftfff fffffff III 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


PALMER  RD. 
HOVEY  RD. 


BR.  M27-32(RTE.  32)0V  CENTRAL  VERMONT  RRICHICOPEE  BK, 
RECONSTRUCITON  OF  "iVEY  RD.  BRIDGE  OVER  CONRAIL 


99998  NFA  AE/CON 
30512  BRIDGE  R  2-5  YR 


$836,000.00 
$6'»0,000.00 


$0.00 
$512,000.00 


$836,000.00 
$128,000.00 
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FISCAL  YEAR  1989 


I  NORTHAMPTON  ♦  NUMBER  OF  PROJECTS:  13 


FACILITY 


DESCRIPTION 


REC.  f  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


NO.  ELM  ST. 

FLORENCE 
1-91 

CLEMENT  ST. 

MULBERRY  ST. 

RT.  10, EAST.  1  NORTHAM 

MAIN  ST. 

OLD  SOUTH  ST. 

DAMON  RD.  AND  BRIDGE 

RT  66, NORTHAMPTON 

CONZ  ST. 

OLD  SOUTH  ST  RTE.  66 
1-91 


RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 
PHED  PROJECT  FOR  FLORENCE  BUSINESS  DISTRICT 
BR.REP.BR,IS:E-5-85/BMRR.t  E-5-26=N-19-57,I-91/MANHAN  RV.OXB 
RECON.  CLEMENT  ST.  BRIDGE  OVR.  MILL  R.(N-19-'(7 
RECON  MULBERRY  ST.  BRIDGE  N-19-2S  OV  MILL  RIVER 
RESURFACE  RT. 10.M.M.E3.9  TO  M.M.25.2,EASTHAMT0N/N0RTHAMPT0N 
BRIDGE  N-19-ii5,MAIN  ST. /MILL  RIVER  OXBOH 
RECON.  OLD  SOUTH  ST. 

SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE. 9) 
RECONSTRUCTION  OF  RT.66  FR.RTE.9  TO  HESTHAMPTON  TOWN  LINE 
RECON.  OF  CONZ  ST.  INCLUDING  INTERSECTION  WITH  RTFS.  5  AND  10 
CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  RTE.  66 
BR.PPr  ;IN-19-63,I-91/BMRR, 119-61. I-91/0LD  FERRY  RD;tl9-60, I- 


52130 

NFA 

AE/CON 

»500,000.00 

$0.00 

$500,000.00 

25901 

PHED 

AE/CON 

$520,000.00 

$0.00 

$520,000.00 

69905 

'tR 

2-5  YR 

$550,000.00 

$'195,000.00 

$55,000.00 

15350 

BRIDGE  R 

2-5  YR 

$1,000,000.00 

$800,000.00 

$200,000.00 

^(8907 

BRIDGE  R 

2-5  YR 

$1,000,000.00 

$800,000.00 

$200,000.00 

7890 

NFA 

2-5  YR 

$175,000.00 

$0.00 

$175,000.00 

2M31 

NFA 

2-5  YR 

$73,097.00 

$0.00 

$73,097.00 

52131 

URB  SYS 

2-5  YR 

$900,000.00 

$675,000.00 

$225,000.00 

HAZ.ELIM 

PROPOSAL 

$0.00 

$0.00 

$0.00 

lE+06 

OTHER  FE 

PROPOSAL 

$3,000,000.00 

$3,000,000.00 

$0.00 

URB  SYS 

PROPOSAL 

$0.00 

$0.00 

URB  SYS 

PROPOSAL 

$l,0'iO,000.00 

$780,000.00 

$260,000.00 

69902 

itR 

2-5  YR 

$525,000.00 

$'172,500.00 

$52,500.00 

t  PALMER  ♦  NUMBER  OF  PROJECTS: 5 


FACILITY 


ROUTE  20 

SHEARER'S  CORNER 
RTE.  32 
RTE.  32 
RTE.  32 


DESCRIPTION 


REC.  «  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


BRIDGE  BETTERMENT  BRIDGE  P-l-2'i  OVER  RTFS. 20  AND  67  AND  CONRA  1  11307  NFA 

INTERSECTION  IMPROVEMENTS  RTFS. 20  AND  181  111308  NFA 

BR.REC0NST:BR.iP-l-20(ST0NE  ST.  BRIDGE)  OVER  CONRAIL  111301  BRIDGE  R 

RECONSTRUCTION  OF  RTE.  32  THORNDIKE  ST.  TO  HARE  T.L.  11130'i  CON.PRI. 


TRUCK  TRAFFIC  ANALYSIS 


PHED 


AE/CON 
AE/CON 
2-5  YR 
2-5  YR 
PROPOSAL 


$200,000.00 
$100,000.00 
$700,000.00 
$'1,500,000.00 
$26,'i'i'i.00 


$0.00 
$0.00 

$560,000.00 
$3,375,000.00 


$200,000.00 
$100,000.00 
$l'i0,000.00 
$1,125,000.00 


$0.00  $20,000.00 


»  PLAINFIELD  *  NUMBER  OF  PROJECTS: 1 


FACILITY 
RTE.  116 


DESCRIPTION 

RECON  FR  FLAINFIELD/ASHFIELD  TL  H'LY  APPRO)!  6MILES 


REC.  t  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

83600  RURAL  2N  AE/CON       $5,225,000.00     $3,918,750.00  $1,306,250.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY 


-  FISCAL  YEAR  1989 


i  REGIONWIDE  t  NUMBER  OF  PROJECTS: I'l 

FACILITY  DESCRIPTION 


EOTC  1!  ACCESSIBLE  VEHICLES  i  SUPPORT  EQUIPMENT 

PVTfi  RURAL  TRANSIT  OPERATING  ASSISTANCE:  EIH  SERVICE 

PVTA  RURAL  TRANSIT  OPERATING  ASSISTANCE 

PVTA  RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

PVTA  EXPANSION  OF  UMASS  TRANSIT  FACILITY 

PVTA  TEN  ACCESSIBLE  REPLACEMENT  VANS 

PVTA  PLANNING 

PVTA  REFURBISH  1978  RTS  BUSES 

PVTA  REHABILITATION  OF  N.MAIN  ST.  FIRE  STATION 

PVTA  SPECIAL  SHELTERS 

PVTA  COMPUTER  HARDWARE 

PVTA  REHABILITATION  OF  30'  GMC  BUSES 

PVTA  OPERATING  ASSISTANCE  FOR  EiH  SPECIAL  TRANSIT  SERVICES 

PVTA  OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE 

itftttf iftfitiftffttf f It 

♦  RUSSELL  I  NUMBER  OF  PROJECTS:! 

iiftitfitfiiiifiiififf ft 

FACILITY  DESCRIPTION 


STRATHMORE  BRIDGE       RECON  STRATHMORE  MILLS  BRIDGE  R-13-E  OV  HESTFIELD  RIVER 

tiiii»iii»i»iiiii»iiii»i 

t  S.  HADLEY  »  NUMBER  OF  PROJECTS:! 


I»*lllt*«»«»»l«»l4llllll 


REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHAPE 


SEC 

lt(b 

AE/CON 

ta^tB, 150.00 

$278,520 

00 

$69,630.00 

SEC 

18  R 

Ar  /mil 

At/CUN 

ten     i\  A  A    A  f\ 

IjB.OOO.OO 

$26,212 

00 

*  1  c  nm.   A  A 

»1 j.bVH.OO 

SEC 

18  R 

AE/CON 

tl50,000.00 

$68,788 

00 

$'40,606.00 

SEC 

18  R 

AE/CON 

$28,700.00 

$20,000 

00 

$'1,350.00 

SEC 

9-CA 

AE/CON 

t 100, 000. 00 

$00,000 

00 

$10,000.00 

SEC 

9-CA 

AE/CON 

$370,000.00 

$216,000 

00 

$27,000.00 

SEC 

9-CA 

AE/CON 

$21,300.00 

$!7,0'i0 

00 

$2,130.00 

SEC 

9-CA 

AE/CON 

$170,000.00 

$136,000 

00 

$17,000.00 

SEC 

9-CA 

AE/CON 

$950,000.00 

$760,000 

00 

$95,000.00 

SEC 

9-CA 

AE/CON 

$100,000.00 

$80,000 

00 

$10,000.00 

SEC 

9-CA 

AE/CON 

$100,000.00 

$80,000 

00 

$10,000.00 

SEC 

9-CA 

AE/CON 

$200,000.00 

$160,000 

00 

$20,000.00 

SEC 

9-OP 

AE/CON 

$l.'t85,'t?2.00 

$300,096 

00 

$592,698.00 

SEC 

9-01 

AE/CON 

$8, 519, '(71. 00 

$2,190,306 

00 

$3,161,582.00 

REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

132000  BRIDGE  R  2-5  YR       $2,100,000.00     $1,680,000.00  $'(20,000.00 


FACILITY  DESCRIPTION  REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


MAIN.  BRIDGE  L  LAMB     RECONSTRUCT  MAIN,  BRIDGE  I  LAMB  STS. 


URB  SYS   PROPOSAL     $3,000,000.00     $2,250,000.00  $750,000.00 


PIONEER  VALLEY  PROJECTS  Si  (lUNIClPftLITV  -  FISCAL  YEAR  1989 

t ♦#♦♦«!» »»#»♦» 

♦  SOUTHWICK  »  NUMBER  OF  PROJECTS:] 

FACILITY  DESCRIPTION  REC.  «  FUNDING  PRIORITY  COST                  FEDERAL  SHARE     STATE  SHARE 

PTE.  10  GUARDRAIL  RT10/20E  FR  CONN  S.L.-N0RTHAI1PT0NtRT20  HSTFLD  78701  NFA  AE/CON  *300,000.00  10.00  $300,000.00 

COLLEGE  HIGHWAY  REP.l  IMPROV.TO  EXIST.DRAIN.  ( INCL.RESURF.  IWESTFIELD  C.L.  TO  C   78702  NFA  AE/CON  ta.'tOO.OOO.OO  $0.00  $2.'i00,000.00 

SHEEP  PASTURE  RD.  REHAB.  AND  RECON.  BR.  S-E2-E  OVER  GREAT  BROOK  39810  NFA  2-5  YR  $39,000.00  $0.00  $39,000.00 


»  SPRINGFIELD  ♦  NUMBER  OF  PROJECTS: 16 


FACILITY 


DESCRIPTION 


REC.  I  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


RT.  1-91 
MEMORIAL  BRIDGE 
RTE.  20A 
li  LOCS. 

ROOSEVELT  AVE. 
WINCHESTER  SQUARE 
MAIN  ST.  (PHASE  II) 
MAIN  ST.  (PHASE  I) 
MAIN  ST. 

PARKER  ST./COOLEY  ST 
BOSTON  RD. 
PARKER  ST. UNDERPASS 
BLUNT  PARf  RD. 
STATE  ST. 

MAIN  ST.  (PHASE  III) 
SUMNER  AVE. 


BR. REPAIR  (BR.IS-2'i-61B),0FF  RAMP  TO  RT.  1-291 

RECON  «EH.BR(S-2m-30^H-21-1)0V  CONN.  R.  (SPNGFLD/W.  SPFLD) 

BR  S-2't-19  PASCO  RD(RTE.  20A)  OVER  CONRAIL 

RECON  HANCOCKiKING;PARKERlNANTASKET;STATElHOMER;ST.JAMESiWORT 

BR.REC0NST;R00SEVELT  AVE.  BR.IS-2'i-90  OVER  CONRAIL 

TRAFFIC  CIRC. AND  SAFETY  IMP.  WINCHESTER  SQ. 

RECONSTRUCTION  OF  PHYSICAL  ROADWAY 

RESIGNALIZATION  OF  MAIN  ST. 

MAIN  ST.  IMPROVEMENT  PROJECT  STATE  ST.  TO  LYMAN 

TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO   ALLEN  ST. 

RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTON  ROAD  PASCO  RD.  TO  T.L. 

WIDEN  PARKER  UNDER  CONRAIL 

CONSTRUCT  NEW  ROADWAY  FROM  TAPLEY  TO  ROOSEVELT 

RECONSTRUCT  I  SIGNALIZE.  FROM  CONCORDE  TERR.  TO  BLUNT  PARK  RD 

SIDEWALKS, LIGHTING. AMENITIES 

RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING  THE  T 


69626 
'(5390 
101800 
131353 
6^05 


«650 
55811 


I't'tOOS 


iiR 

BRIDGE  R 
BRIDGE  R 
URB  SYS 
BRIDGE  R 
PHFP 
URfa  SYS 
URB  SYS 
URB  SYS 
URB  SYS 
CON.PRI. 
NFA 

URB  SYS 
URB  SYS 
MRB  SYS 
URB  SYS 


AE/CON 
AE/CON 
AE/CON 
AE/CON 
2-5  YR 
2-5  VR 
2-5  YR 
2-5  YR 
2-5  YR 
2-5  YR 
PROPOSAL 
PROPOSAL 
PROPOSAL 
PROPOSAL 
PROPOSAL 
PROPOSAL 


$300 
$16,000 
$1,500 

im 

$6'i0 
$2,500 
$'t.000 

$250 
$2,500 
$3,000 
$7,000 
$3,000 
$2,500 
$2,000 
$6,000 
$5,000 


.000.00 
.000.00 
000.00 
.000.00 
,000.00 
.000.00 
,000.00 
.000.00 
,000.00 
,000.00 
,000.00 
.000.00 
,000.00 
,000.00 
,000.00 
.000.00 


$270, 
$12,800. 
$1,200, 

$300. 

$512, 

$3,000, 
$187. 
$1,875. 
$2,250. 
$5,250, 

$1,875. 
$1,500, 
$'1,500, 
$3,750. 


000.00 
000.00 
000.00 
000.00 
000.00 

$0.00 
000.00 
500.00 
000.00 
000.00 
000.00 

$0.00 
000.00 
000.00 
000.00 
000.00 


$30. 
$3,200. 

$300. 

$100. 

$128 
$2,500, 
$1,000. 
$62, 

$625. 

$750, 
$1,750, 
$3,000. 

$625, 

$500. 
$1,500. 
$1,250, 


000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
500.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 


If fiffffiltf ffffffff tf ft 

♦  WALES  »  NUMBER  OF  PROJECTS:! 

tifff Iff ff fftff fff ffff If 

FACILITY   ,  DESCRIPTION  REC.  «  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

BR  W-2-5  BRIDGE  r^r'AlRS  W-2-5, LAUREL  HILL  RD  OV  WALES  BROOK  95655  NFA         2-5  YR  $90,0<t8.00  $0.00  $90,048.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY 


-  FISCAL  YEAR  1989 


I  WEST  SPRINGFIELD  ♦  NUMBER  OF  FR0JECTS:2 
FACILITY  DESCRIPTION 


RTS.I-9I -190, U. SPRING  BR.IW-Bl-,( BR. REPAIRS) I-91-I-90  C0NNECT0R/RT.5 

RT. 20. W.SPRINGFIELD     BRIDGE  REPAIR. BR. IH-21-27  RT.20  (PARK  ST.)/RT.5  (TUNNEL) 


REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


70301  iiR  AE/CON  $350,000.00       $315,000.00  $35,000.00 

101005  NFA         AE/CON  $600,000.00  $0.00  $600,000.00 


tf*tft{ft(if«ff iff* fif tf 

»  HESTFIELD  ♦  NUMBER  OF  PROJECTS:? 

4>f Ifllffttlff Iftfff Iff I 


FACILITY 


DESCRIPTION 


REC.  f  FUNDING   PRIORITY  COST 


FEDERAL  SHARE     STATE  SHARE 


BRIDGE  REPAIR  ON  BRIDGE  IU-25-'i,RT.20/HESTFIELD  RIVER  7B705  NFA  AE/CON  $300,000.00  $0.00  $300,000.00 

RESURFACING  RT. lO.M.M. 1 1 .5  TO  H.H.20.8,WESTFIELD/S0UTHAHPT0N     7870')  NFA  2-5  YR  $700,000,00  $0.00  $700,000.00 

RESURFACING  RT.20,n.M.'t9.5  TO  M.M.53.2,UESTFIELD  78706  NFA  2-5  YR  $150,000.00  $0.00  $150,000,00 

BR.  REP.  W-25-8.GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOK  78822  NFA  2-5  YR  $231,000.00  $0.00  $231,000.00 

RECON  BRIDGE  H-25-12.L00MIS  ST.  OVER  MUNN  BROOK  78823  NFA  2-5  YR  $75,000.00  $0.00  $75,000.00 

DEPOT  SQUARE  19't80  URB  SYS  2-5  YR  $1,000,000.00  $750,000.00  $250,000.00 

CONSTRUCTION  OF  NEW  BRIDGE  PARALLEL  TO  EXISTING  STRUCTURE                 CON. PRI.  PROPOSAL  $S000,000.00  $3,000,000.00  $1,000,000.00 


RT.20.UESTFIELD 
RT. 10. HESTFIELD 
RT.20.WESTFIELD 
GRANVILLE  RD. 
LOOM  IS  ST. 
DEPOT  SB. 
GREAT  BRIDGE 


fffffffiiffffftfffffffff 

I  UESTHAHPTHN  f  NUMBER  OF  PROJECTS:? 

fffffffffffiffffffffffff 

FACILITY  DESCRIPTION  REC.  t  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 


RHODES  RD.  REPAIRS  BR, (RHODES  RD  OV  UNNAMED  BROOK )HESTHAMPTON  119022  NFA         2-5  YR  $31,000.00  $0.00  $31,000.00 

COUNTY  RD.  RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY  URB  SYS   PROPOSAL  $0.00  $0.00  $0.00 


i  WILBRAHAM  f  NUMBER  OF  PROJECTS:! 

ff ffffffff ffftiif ffftfff 

FACILITY  DESCRIPTION  REC.  I  FUNDING   PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

BOSTON  RD.  OLD  BOSTON  RD  BRIDGE  W-35-11  OVER  CONRAIL  53600  BRIDGE  R  2-5  YR  $125,000.00       $100,000.00  $25,000.00 
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PIONEER  VALLEV  PROJECTS  BY  MUNICIPfiLITV  -  FISCftL  YEAR  1989 

I  WlLLIfiNSBURG  ♦  NUMBER  OF  PROJECTS:! 

FACILITY  DESCRIPTION  REC.  I  FUNDING  PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

RT.9.HILLIANSBUR6.0-?  SLOPE  I  DRAINAGE  BETTERMENT, RT.9  ■■   'EN  T.L.iSTA. 0+00  EAST  FO   21111  NFA  AE/CON          $500,000.00  »0.00  tViO.OOO.OO 

I  W0RTHIN6T0N  »  NUMBER  OF  PROJECTS:! 

FACILITY  DESCRIPTION  REC.  I  FUNDING  PRIORITY  COST  FEDERAL  SHARE     STATE  SHARE 

RTE.  m  RECON  FR  WORTHINGTON  ^iCRNRS-CHESTERFIELD  TL  (PHASE  !  PROJ)  93375  RURAL  E-5  YR       $3,000,000.00  $2,250,000.00  $750,000.00 
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■  APPENDIX  A:  AlP  QUALITY  COMPLIANCE 
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TIP   COMPLIANCE    WITH    TRANSPORT AT  I  ON- A  I R   QUALITY  CONSIDERATIONS 

(CONSISTENCY  STATEMENT) 


I  .    I  ntroduc  t  i  on   and    Over v  i  ew 

In  order    to   determine    the   consistency   of   regional    Transportation    Improvement   Programs  with 
the  Massachusetts   State    Implementation   Plan   for    Air   Quality    (SIP),    federal,    state  and 
regional    agencies   developed   revised    technical    procedures    in    1981    which   would   enable  the 
PVPC   and   other    Massachusetts   regional    planning   agencies    to   document    progress    in  achieving 
compliance   with    the   Clean   Air  Act. 

The   approved    technical    procedure   was    to   be   applied    to    any   project    contained    in    the  Annual 
Element   of    the   subject    TIP  which: 

1.  Will    require   an   Environmental    Impact    Statement    prior    to    implementation,  and/or 

2.  Will    have   an   appreciable   affect    upon    the   vehicle   capacity   or    speed   of    the  roadway 
link    and/or    intersection  which   will    be    improved   or    modified   as   a   result    of  a 
specific    transportation   project   proposal    programed    in    the  TIP. 

Consequently,  for  any  Annual  Element  project  to  which  one  or  both  of  the  above  cited 
criteria  are  applicable,  the  required  consistency  review  must  include  a  quantitative 
assessment  of  the  project  to  identify  what  effects  the  project  will  have  on  regional 
hydrocarbon  emissions. 

I  I  ■      Resu Its   □ f   Pr o  j  ec  t -Spec  i  f 1 c   Cons  i  stency  Analysis 

The  consistency   review   performed   by    the   PVPC   for    the   Fiscal    Year    1989   version   of    the  TIP 
began  with    a   comprehensive   assessment   of   all    Annual    Element   projects   contained    in  the 
document.      As   a    result    of    this,    it   was   determined    that    there   was   a    total    of   seven  Annual 
Element    projects    to   which   one   or    more   of    the   above   mentioned   criteria    applied.      Thus,  the 
PVPC   was   required    to   perform   a   detailed    and   quantitative   consistency   assessment    for    a  total 
of   seven   Annual    Element   projects   from   the   F.Y.    1989   TIP.    Table   Al-1    presents    the   results  of 
this  analysis. 
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Table  Al-1 

SUMMARY   OF    ANTICIPATED   AIR   QUALITY    IMPACTS   OF    SELECTED  PROJECTS 
IN   THE   ANNUAL   ELEMENT    -    FISCAL    YEAR    1 9G9 


MUNICIPALITY 


FACILITY 


DESCRIPT ION 


EMISSION 
REDUCT IONS 


Nor  thamp  ton 
Pal mer 
Aqawam 
Agawam 

Spr  i  ngf  i  e 1 d 

Lud 1 o w 
Plainf  ield 


N.    Elm   St . 

Sh    r^r er  '  s  Cnr 
Route  57 
Suffield  St. 

^   Loc s . 

Center    St . 
Route  116 


Reconstruction  of   P  intersections. 

Intersection    improvements,    Rte.20   &<  181 

Relocate   portion   of   Rte.  57 

Roadway    improvements   S)   Silver  and 
Suffield   Sts.;from   Silver    to  Shoemaker 

Reconstruction   of   Hancock    &.   King;  Parker 
&   Nantasket;    State   ?,   Homer;    St.    James  8. 
Wor  th  i  ng  ton 

Reconstruction  of  Rte.  El  from  Chapin  St 
NE    to    Belchertown  line 

Reconstruction   from  P 1  a i nf i e 1 d / Ash f i e 1 d 
line,    westerly   approximately   6  miles 


1  / 

1  / 

788    tons/yr  P/ 
1  / 


1  / 


1  / 


1/ 


1/  insufficient  data  available  at  this  time 
?/   Source:      Route   57  EI5 
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As   can   be   readily   determined    from    the   data   presented    in   Table   Al-1,    the   amount    of  total 
vehicle  emissions  will    be   reduced    as   a   result    of    these   projects.      Similarly,    all    of  these 
projects    taken    together   will    have   a   positive   affect    on   air   quality    in   both    the   short-  and 
long-range   future.      Because   of    this,    it    can   be   concluded    that    the   applicable   Annual  Element 
projects   contained    in   the   F.Y.    1989   TIP   for    the   Pioneer   Valley   Region   are   consistent  with 
the  most    current    version  of    the   Massachusetts  SIP. 

III.    Cone  1  us  ion 

Based   upon    the   foregoing   analysis,    the   PVPC   acting   on   behalf   of    the  MPO   for    the  Pioneer 
Valley   Region   concludes    the   following   regarding    the  Region's   Fiscal    Year    1989  TIP: 

o    That    the   Fiscal    Year    1989   TIP    incorporates    transportation   air    quality  considerations 
as   required   by    the   Federal    Highway   Administration   and    the   Urban   Mass  Transportation 
Administration. 

o   That    the   Fiscal    Year    1989   TIP,    and    the   majority   of   select    types   of   Annual  Element 
projects   contained    therein,    are    in   conformance   with    the  most  current 

Massachusetts   SIP   based   upon   results   of   quantitative   assessments   performed    for  each 
project   utilizing   an   approved   set    of    technical  procedures. 
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■  appendix  B:  TRANSIT  DOCUMENTATION 


PRIVATE   ENTERPRISE  PARTICIPATION 


URBAN   MASS    TRANSPORTATION   ADMINISTRATION    ( UMTA ) 


On  October    2E ,    198'^,    the   Urban  Mass   Transportation   Administration    (UMTA)    issued  their 
strengthened   statement    on   private   enterprise   policy.       In   accordance   with   UMTA ' s 
requirements,    the   Pioneer    Valley   Planning   Commission    ( PVPC )    has   prepared   a   policy   for  more 
comprehensive    involvement    of    the   private   sector    in    the    transportation   planing  process. 

Incorporated    into    the   PVPC   Private  Enterprise   Participation   Policy    is   a    listing   of  the 
private   companies   operating    in   the   region   and    their    capabilities   as  transportation 
providers.      The   procedures   for    informing    and    including    these   operators    in    the  planning 
process    is   documented    in   this   policy.      Transit   planning    for    new   or    restructured  services 
for    the  Pioneer   Valley   Transit   Authority    (PVTA)    includes   analysis   of   private  sector 
abilities    in   the  provision  of    these  services. 

Under    the   Short   Range   Transit   Planning   and   Support    of    the   3C   Transportation   Planning  tasl's 
of   the   Unified   Work    Program    ( UU)P ) ,    the   PVPC   maintains   a   comprehensive   short-range  transit 
planning   program.      This    transit   planning   program    is   designed    to   develop    strategies  and 
recommendations   for    improving    transit   operations   and   management    by    individual    bus  carriers, 
as  well    as    the  PVTA   from   a   regional    systems   perspective.       In   addition,    the   3c    task  provides 
that    the   PVPC   assist,    support,    and   provide   capability    to   maintain   an   open  comprehensive, 
cooperative,    and   continuing    transportation   and   programming   process   at    all    levels  in 
accordance   with   applicable   federal    and   state  requirements. 

Studies   as   necessary    to    address   private   sector    requirements   are   carried   out    under  the 
funding   of    this    task.      Also,    positions   on    the   region's   Joint    Transportation   Committee  (JTC) 
and   other    established   Planning   Commission   working   groups   are   now   available   for  private 
carrier  representatives. 

The  projects   contained    in   the    transit   element    of    the   F.Y.    1989   TIP   were   reviewed   by  the 
Pioneer    Valley    Transit   Authority   Advisory   Board   at    its   September    1"^   meeting.  Advisory 
Board   notices   are   sent    to   private   carriers    in    the   Pioneer    Valley   Region,    and  opportunities 
are   available   for    private   carriers    to   make   comments.      Similarly,    JTC   meeting   allow  for 
comment    from   private  providers   for    agenda    items   such    as    the   TIP   and   UWP .      The   JTC  meeting 
for    TIP   review   held   on  September  13,1988. 
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While   the   majority   of   PVTA   services   are   currently   operated   by    the   private   sector,    it  is 
anticipated    that    some   changes   will    be  made    in    the   upcoming    year.      A   study    "..  .examined 
current   Pioneer    Valley   Transit   Authority    ( PVTA )    operational    procedures   and   private  sector 
service  contracting   arrangements;    to   assess   PVTA ' s   financial    capability    to   maintain  current 
operations    into    the   future;    to    identify    the   potential    financial    benefits   of  competitive 
service  contracting   for    PVTA   operations;    to    identify    the   most    appropriate    transit  services 
on  which    to    introduce   competitive   contracting;    to    develop   management   procedures  fo 
carrying-out   competitive   service  contracting;    to   develop   a   series   of  detailed 

recommendations   regarding   PVTA   future  operational    and   contracting   activities    toassure  more 
cost-effective   provision   of    transit    services    to    the  PVTA ' s   member    communities;    and  to 
devise   a    locally-acceptable   process   for    implementing    these   recommendations."    (Source:    F I NAL 
REPORT   AND   RECOMMENDATIONS   --   PVTA   COMPETITIVE   SERVICES   PROJECT .    by   John   T.      Doolittle  ?r 
Assoc.,    April    1988,    PP.  11-6) 

The   study   concluded    that   PVTA  was    in   general    compliance   with    the   Third   Party  Contracting 
Guidelines   of   UMTA   but    traditionally   has   not    procured    its   fixed   route    transit  services 
through   competitive   bidding.    The   study   recommends    the   following    three   actions    in   order  for 
the  PVTA   to   comply   with    the   Third   Party  requirement: 

-    revise    its   procurement   procedures    to    specify    the   circumstances    in   which    it  will 

procure   such    services    through   sole   source   procurement   under    the   special  exigencies 
provision   of    the   UMTA  guidelines,    to    allow    the   noncompetitive   negotiation  of 
contracts   with  UMass 

procure   the   remaining   contracts   on   a   competitive   basis,    for    contract   periods  at 
least    three  years 

cancel    the   Peter    Pan   contract    for    service   on   route   50E ,    and   determine   whether  and 
how    that    service   should   be   provided    in   the  future 

The  Study  also  recommends  that  the  competitive  process,  with  the  best  and  final  step,  would 
include    the    following  steps: 

request    for    letters   of    interest    and   statements   of  qualifications 

-      evaluation   of   qua i 1 i f i c a t i ons 

selection   of   firms    to   be   asked   for  proposals 
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-      requests   for  proposals 
evaluation   of  proposals 

-  elimination   of   non-responsive  proposals 
elimination   of   non-competitive  proposals 

-  best    and    final    offers   from   competitive  proposals 

-  negotiations   with   competitive  proposers 

selection   of   successful  firm 

The  above  recommendations  were  adopted  by  PVTA  the  implementation  phase  will  be  initiated 
shortly   and   will    include   the   following  elements: 

-  Review    1988   Study   and   all    current    PVTA    transit  service 

-  Recommend   pacl-aging   of    transit    service   to   be   secured    through    a   process  meeting 
UMTA   guidelines.      Alternatives   are   acceptable   where   equals  exist 

-  After    PVTA   advisory   Board   approval    of    the   packaging,    prepare   necessary  document 
to   secure   bids,    proposals   or    sole   source  approval 

-  Monitor    the   bid,    proposal    or    sole   source  process 

-  Review   and   evaluate   documents   received   with   privatization  committee 

-  Recommend    to    the   PVTA   Advisory   Board    the   con'     actors   PVTA   should   contract  with. 
Said   contracts   meeting   UMTA  regulations 

-  PVTA   counsel    to   prepare   multi-year    contracts   after    approval    of  contractors. 
This  phase    is   expected    to   be  completed    in   June  1989. 

(Source:    F I MAL   REPORT   AND   RECOMMENDATIONS  PVTA   COMPETITIVE   SERVICES   PROJECT .    by   John  T 

Doolittle   &   Assoc.,    April  1908) 
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LEVEL    OF    EFFORT    FOR    THE   MOBILITY  IMPAIfJED 


In   May    1 986 ,    the   U.S.    Department    nf    Transportation    is<-Mied    i       f  ]  na  1    rule   under    Section  50'^ 
of    the   RehaL)  1  1  1  tat  1  on   Act    of    1973.       The   PVPC    and    the   PVTA   coordinated    efforts  with 
consumers,    support    and   advocacv    groups,    and    t  r  arispo  r  t  .a  t  i  on   pio/iders    to   develop    a  Section 
50^    Plan    for    ttif?   Pioneer  Valley. 

The   1)0^    Plan   endorses    the   cfjncept    of   a   mixed   system.      Paratransit    services    in    th-?  urban 
core   of   Sp r 1 ng f 1 e 1 d -Ch i c opee- Ho  1 yo ke   would   be   expanded    to   mote   closely   reflect    f 1 yed  rciute 
bus    service   hours.      When   new   f  i  >:ed    route   buses    are   purchased,    they    will    be   phased    in  cilong 
three   corridors,    with    additional    corridors    to    be   made    accessible    a-?    warranted    hy  further 
study.      Personnel    will    he   given   both    technical    training    and    sensitivity    training    to    be  more 
sensitive    to    not    only    the   di^    hied,    but    the   heari  ng    a  nd    visually    i  mp  aired   as  well. 
Schedule   and    routing    information   will    be   available    througti    TOD'TTY   services,    and   h 1  ah 
cotTtrast    colors   will    be   painted   on   bus    stop  posts. 

Ttie  Pioneer    Valley   Planning   Commission    (PVPC),    in   cooperation   with   many   agencies  ser"ving 
the   eldet^ly   and    /    or    mobility    impaired,    is   adm  i  n  i  s  ter- i  ng    a    r  eg  i  o  rn-j  i  de   sur  ve'y-    intended  to 
aid    in    the    implementation   of    the   new  50''i    F'lan.    The   50^+   Plan   calls    for    the   pu'^ctias  i  t^g  of 
additional    vans   with    lift    eguipment    in   ordt>r    to    maintain    ttie    current    level    of    service  and 
exparnd   services    to   meet    future   needs.      The   [lurchase   of    ten    '  10)    vans   pi  ogi  ammed    in  ^he 
TIP    for-    FY    '89,     IS    to    comply    i-j  1  t  h    the    r  ec  o  mmend  a  t  1  o  ■  is    of    the    adopted    TtO^  Plan. 

Tt-i  i  5   plan   was   endorsed    by    the   F^VTA   Advisory    Board    in    Jurie    1987    and    was    approved    by    UMTA  in 
July    1987,    tl-ius   enabling    the   Pioneer    Valley   Regiori    to   begin    the   six-year    i  mp  1  emen  t  a  t  1  o  rn 
process . 
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FINANCIAL   CAPACITY  DOCUMENTATION 


The   current    financial    condition   of    the   PVTA    is   sound.      PVTA  operations   have  remained 
essentially   stable,    or    have    increased   modestly,    over    tite   past    five   years.      No  financial 
constraints   restricting   maintenance   of    the   present    level    of   service   are   evident    in  the 
upcoming   year.      The   main   thrust    of    the    t r ans i t -r e 1  a t ed   projects    included    in    the  TIP 
(covering   F.Y.    1989   only)    is    to   assist    in  maintaining    the   existing    level    and   quality  of 
ser V  ice. 

The   attached    Table    indicates    the   service    levels   provided   and    the   funding   by   source   over  the 
past    five   years.      While    trends    in  operating    funding   reveal    that    the   Federal    source  is 
decreasing    in   absolute   and   percentage    terms.    State   and   Local    funding   has   been   sufficient  to 
assure   maintenance   of    the   current    service  level. 

The   financial    capability   of    the   PVTA   to   meet    future   operating   deficits   and   capital    costs  is 
an    issue   of    interest.      A  Competitive   Transit   Service   Contracting   Study    included    in  the 
PVPC ' s    1987-1988   UWP ,    funded   by   an   UMTA  demonstration   grant,    was   completed    in   April  1988. 
The   study   developed   four    "...possible   financial    scenarios    that   might   occur    under  different 
revenue   and   expense   assumptions   for    the   purpose   of    identifying    the   fiscal    implications  of 
different    futures   for    the  PVTA. 

There   are   a   number    of   basic    assumptions    that    are   common    to   each   of    these  scenarios: 

-  the   fare   free   services   will    continue    to   operate   fare  free 

-  the   five   year    capital    plan    is   a   given   that    does   not  change 

-  the   2.5'/.   cap   on    local,    and    therefore   on   State   funding    is   a  constant 

-  Federal    funds   will    be   at    the   recently   announced   reduced    levels,    with   no  additional 
discretionary  grants 

-  no   changes   are   made    to    the   non-fixed   route   operations   of    the   Authority  " 
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"An   analysis   of    the   scenarios   concluded    that    the   PVTA   does   not    have    the   financial  capacity 
to   continue    the  current    levels   of   services   at    the   current    fare   structure   even   at    the  most 
optimistic    level    of   state   and   federal  funding. 

The   next   step   for    the   Aythority    is    to   examine    these   scenarios    in   the   current  and 
prospective   funding    needs   and   sources   and   develop   strategies    to   close    the   gaps  between 
financial    capacity   and   operating   and   capital    r egu i rements .    The   basic    avenues   are   open  to 
the  Authority  include: 

-  bringing   all    communities   up    to    the   full    P .  5*/.  rate 

-  pressing    for    increases    in   the    level    of   State   and   Federal  funding 

-  reducing    -service  levels 

-  increasing   ridership    and  revenues 

-  reducing   operating   and   capital  expenses 

-  seeking   additional    Federal    discretionary   grant  funds 

-  prolonging    the    implementation   period    for    the   capital    improvement    program  " 

(Source:  F I NAL  REPORT  AND  RECOIillEMDAT  I ONS  —  PVTA  COMPETITIVE  SERVICES  PROJECT ,  by  John  T, 
Doolittle   &,   Assoc.,    April    1988,    PP.  11-7) 
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T^ble  B-1 

PVTA   OPERATING  FUNDS   AND   LEVELS   OF   SERVICE  1983-1987 


1983  198^  1985  1986  1 9B7 

Level    of  Service 

(miles)  -^,802,758  ^,822,586  '^,388,385  '^,'^65,970  ^,^465, 970 
Total  Operating 

Funds  $6,887,719  *7, 311, 978  *7 , -^90 , '^'^'^  *8,3'^<^,7^^  9,800,995 

-  Federal  1,988,503  1,579,798  1,-^38,67'^  1,533,658  3,8-^7,586 

-  State  8,3^'4,698  8,599,550  8,937,555  3,559,3-^8  3 ,  1 50 , 58^ 

-  Local  8,585,58"^  3,138,636  3,180,815  3, 851, 7-4'+  3,885,60-4 
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Transportation  Improvement  Program 

For  the  Pioneer  Valley  Region,  Massachusetts 
Fiscal  Year  1990 


This  report  was  prepared  under  Contract  No.  87040  with  the  Massachusetts  Department  of 
Public  Works,  with  the  cooperation  of  the  Federal  Highway  Administration  and  with  the 
assistance  of  the  Urban  Mass  Transportation  Administration  under  Project  No.  MA-08-0130. 
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CERTIFICATION  OF  THE   3C  TRANSPORTATION  PLANNING  PROCESS 


In  accordance  with  the  FHWA/UMTA  Urban  Transportation  Planning  Final  Rule,  dated  June  30,  1983, 
the  Metropolitan  Planning  Organization  (MPO)   for  the  Sprinqf ield-Chicopee-Holyoke 
Urbanized  Area  has  completed  its  review  and  hereby  certifies  that  the  conduct  of  the  3C 
Transportation  Planning  Process  complies  with  the  requirements  of  CFR  450.114(c);  and  that  said 
process  includes  activities  to  support  the  development  and  implementation  of  this  Transportation 
Improvement  Program  (TIP) ,  the  Transportation  Plan,  and  subsequent  project  development 
activities,  as  necessary  and  to  the  degree  appropriate. 


CERTIFICATION  OF  PRIVATE  ENTERPRISE  PARTICIPATION  TRANSPORTATION  PLANNING  PROCESS 

The  Metropolitan  Planning  Organization  (MPO)   for  the  Sprinqf ield-Chicopee-Holvoke  Urbanized  Area 
hereby  certifies  that  the  local  process  for  the  involvement  of  the  private  sector  in  the 
transportation  planning  activity  has  been  followed. 
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TRANSPORTATION  IMPROVEMENT  PROGRAM 
PIONEER  VALLEY  REGION 

Introduction 

The  Transportation  Improvement  Program  (TIP)   is  a  prioritized,  multi-year  program  for  the 
implementation  of  transportation  improvement  projects  in  a  specific  region.     The  TIP  is 
important  for  a  number  of  reasons.     First,  a  transportation  project  which  is  to  receive  federal 
funding  must  be  listed  in  the  TIP.     Secondly,  the  TIP  is  a  reguirement  of  the  urban 
transportation  planning  process  as  described  in  the  Federal  Urban  Transportation  Planning  Rules 
and  Regulations  Part  450,  Sub-Part  C  which  requires  that  the  TIP  receive  the  endorsement  of  the 
Metropolitan  Planning  Organization   (MPO) . 


The  TIP  consists  of  three  programming  sections:     the  Annual  Element  (AE/CON) ,  which  identifies 
projects  proposed  for  initiation  during  the  upcoming  fiscal  year;     the  2-5  year  (2-5  yr)  element 
which  contains  those  projects  which  are  far  enough  along  in  the  design  phase  so  that  they  will 
likely  be  moving  up  into  the  Annual  Element  in  the  next  four  years;  and  the  Propos  element 
which  contains  projects  that  may  or  may  not  have  official  state  approval  and  are  only  at  the 
early  stages  of  development.     It  should  be  emphasized  that  the  TIP  is  an  expression  of  intent  to 
implement  the  identified  projects  and  not  a  final  commitment  of  funds  from  any  agency.  The 
Annual  Element  is  based  on  a  reasonable  estimate  of  the  amount  of  Federal  funds  expected  to  be 
available  to  the  Pioneer  Valley  Region  in  the  upcoming  fiscal  year.     The  2-5  year  element  is 
based  on  less  reliable,  but  reasonable,   funding  projections. 
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Format 


This  TIP  consists  of  three  listings  of  the  transportation  projects  for  the  Pioneer  Valley 
Region.     The  first  listing  is  the  most  significant.     It  contains  all  highway  and  transit 
projects  in  the  Annual  Element.     These  are  projects  which  are  anticipated  for  design, 
construction,  or  operation  during  the  first  program  year,   1990.     No  federal  funds  may  be 
expended  on  any  transportation  project  unless  it  is  included  in  this  list. 

The  second  listing  shows  all  projects  in  the  TIP,   including  those  in  the  Annual  Element,  listed 
by  funding  category.     This  list  is  important  in  that  the  Annual  Element  was  drawn  from  it.  The 
scheduling  of  projects  within  each  funding  program  was  based  on  the  regional  importance  of 
individual  projects  and  on  reasonable  expectations  regarding  implementation  of  each  project 
within  each  category. 

The  final  listing  shows  the  same  information  as  the  previous  listing,   in  alphabetical  order  by 
municipality. 
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Description  of  Federal-Aid  Highway  Programs 


1.  Interstate  4R  ( 4R)   -  Construction  of  the  Interstate  System  in  this  region  has  been 
completed.     Resurfacing,  Restoration,  Rehabilitation,  and  Reconstruction  (4R)  projects 
are  90  percent  federally  funded  and  10  percent  state  funded. 

2.  Urban  Systems  (URB  SYS)   -  Funds  under  this  category  are  designated  as  "Earmarked"  or 
"Non-Earmarked".       The  former  are  allocated  according  to  a  formula  for  Urban  System 
roads  within  the  designated  Urbanized  Area.     "Non-Earmarked"  funds  are  competed  for  on 
a  statewide  basis.       This  funding  category  consists  of  a  75  percent  federal  share  and  a 
state  share  of  25  percent.     The  local  municipality  is  usually  required  to  pay  for  or 
provide  the  design  work  as  well  as  pay  for  any  right-of-way  acquisitions. 

3 .  Consolidated  Primary  ( CON . PRI . )   -  Funds  construction  or  reconstruction  on  the  Federal 
Aid  Primary  System.     Projects  are  75  percent  federally  funded  and  25  percent  state 
funded . 

4.  Bridge  Replacement  and  Rehabilitation  (BRIDGE  R&R)   -  Funds  the  replacement  or  repair  of 
bridges.     The  funding  split  is  80/20  federal/state. 

5.  Rural  Secondary  (RURAL  2ND)   -  Funds  work  on  major  collector  routes  in  rural  areas.  The 
federal  share  is  75  percent  and  the  state  share  25  percent. 

6.  Hazard  Elimination  (HAZ . ELIM. )   -  This  category  funds  construction  and  upgrading  at  high 
accident  locations  in  urban  and  rural  areas.     The  federal  share  is  90  percent  and  the 
state  share  10  percent.     Traffic  signalization  projects  are  eligible  for  up  to  100 
percent  federal  funding.     Many  projects  previously  found  in  this  category  have  been 
placed  under  other  funding  sources,   since  monies  for  Hazard  Elimination  have  been  all 
but  eliminated. 

7.  Other  Federal  Aid  (VPSD)   -  This  category  includes  projects  that  received  federal 
funding  outside  the  Urban  Systems  Program.     Funds  in  this  category  are  generally 
approved  as  line  items  that  were  "tacked  on"  to  various  pieces  of  legislation. 
Projects  in  this  category  are  generally  intended  to  improve  public  safety  within  a 
specified  region  that  might  not  otherwise  qualify  for  funding  through  other  sources. 


3 


Description  of  State  Funded  Highway  Programs 

1.  Non-Federal  Aid  Projects  (NFA)   -  This  funding  category  contains  all  those  projects  not 
receiving  federal  funds.     Various  categories  of  State  funding  are  included  in  this 
group  including  bikeways.  State  Aid  (Chap.     90) ,  and  highway  construction  and 
maintenance  (Chapter  497)  .     This  category  is  included  in  the  TIP  for  information 
purposes  only. 

2.  Public  Works  Economic  Development  (PWED)   -  Projects  under  this  category  are  funded 
entirely  with  state  funds  and  are  often  part  of  state  grant  projects  involving  downtown 
revitalization. 
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Description  of  Federal-Aid  Transit  Programs 

1.  Section  9  ( Capital)   -  Eligible  projects  for  Section  9   (Capital)   funds  include:  the 
planning,  acquisition,  construction,   improvement  and  operating  costs  of  facilities, 
equipment,  and  associated  capital  maintenance  items  for  use  in  mass  transportation 
service. 

"The  Federal  Match  for  planning  and/or  capital  assistance  under  Section  9  is  80  percent 
of  the  net  project  cost,  but  a  recipient  is  permitted  to  provide  additional  local  match 
at  its  option.     The  Federal  match  for  operating  assistance  will  not  exceed  50  percent 
of  the  net  project  cost.     There  are  two  exceptions  to  80  %  Federal  match  for  capital 
projects: 

a.  Bicycle  Facilities .     The  federal  match  is  90  percent  for  those  projects  or 
portions  of  projects  designed  to: 

(1)  provide  access  for  bicycles  to  mass  transportation  facilities; 

(2)  provide  shelters  and  parking  facilities  for  bicycles  in  or  around  mass 
transportation  facilities;  or 

(3)  install  racks  or  other  equipment  for  transporting  bicycles  on  mass 
transportation  vehicles. 

b.  Elderly  and  Handicapped  Projects.     The  federal  match  is  95  percent  for  any 
element  of  a  capital  project  intended  exclusively  to  enhance  the  accessibility 
and  mobility  of  elderly  and  handicapped  persons  and  that  is  in  excessof  Federal 
requirements.     All  UMTA-funded  projects  must  be  designed  and  implemented  to  meet 
the  basic  accessibility  or  mobility  needs  of  elderly  and  handicapped  persons. 
The  primary  sources  of  these  requirements  are  Section  16(a)   of  the  UMT  Act,  the 
Department  of  Transportation  (DOT)   regulations  implementing  Section  504  of  the 
Rehabilitation  Act  of  1973,  as  ammended,  section  317(c)  of  the  Surface 
Transportation  Assistance  Act  of  1982,  and  the  Architectural  and  Transportation 
Barriers  Act  of  1968.     The  Federal  match  for  projects  meeting  these  requirements 
is  80  percent.  " 

Source:   UMTA  PROGRAM  GUIDANCE  CIRCULAR  #   9030. lA,   August   18,    1987,   p.  1-2. 
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Projects  totalling  $4,155,000  that  are  included  in  this  Transportation  Improvement 
Program  for  FY-90  are  described  below. 

-  Replacement  vans.  Ten  paratransit  vans  are  scheduled  to  replace  similar  vehicles  in 
the  PVTA  fleet  that  have  over  100,000  miles  and/or  are  more  than  five  years  old. 

-  Supervisory  cars.  Four  cars  for  on-street  supervisors  will  replace  old,  high  mileage 
cars . 

-  Service  trucks.  A  change  in  contracting  arrangements,   from  a  private  company  to  a 
manager,  requires  the  addition  of  one  service  truck.  One  additional  service  truck  is 
needed  to  replace  a  ten-year-old  vehicle  that  has  reached  the  end  of  its  service  life. 

-  Bus  rehabilitation.  Fifteen  40'  1980  RTS  buses  will  be  completely  refurbished  to 
extend  their  useful  life.  This  has  been  found  to  be  cost-effective,  and  conserves 
capital  funds. 

-  Replacement  buses.  Ten  new  buses  will  be  purchased  to  replace  ten  1978  RTS  buses  that 
are  at  the  end  of  their  service  life. 

-  Firehouse  reconstruction.  The  historic  North  Main  Street  fire  station  in  Springfield 
will  be  totally  rehabilitated  and  adapted  for  use  by  the  PVTA  for  its  offices  and  a 
centralized  van  facility. 

-  2840  Main  Street.  This  bus  garage  needs  to  have  a  new  roof  and  related  drainage  work. 
Roof  work  had  not  been  part  of  the  1983  rehabilitation  of  this  facility. 

-  Small  tools  and  equipment.  The  tool  inventories  for  all  carriers  under  the  PVTA  need 
to  be  upgraded. 

2.  Section  9   (Operating)   -  Funds  allocated  under  this  category  may  be  used  to  fund  up  to  50 
percent  of  the  operating  cost  associated  with  the  provision  of  public  mass 
transportation  systems  in  urbanized  areas.     For  this  current  year,  the  PVTA  anticipates 
funding  approximately  27  percent  of  its  operating  expenses  with  Section  9  monies. 

3.  Section  16(b) (2)   -  Section  16  pertains  to  transportation  facilities  meeting  special 
needs  of  the  elderly  and  handicapped.     More  specifically,   funds  allocated  under  Section 
16(b)(2)  provide  private  non-profit  corporations  and  associations  with  grants  and  loans 
to  improve  the  mobility  of  the  elderly  and  handicapped.     In  Massachusetts,  16(b)(2) 
funds  are  administered  at  the  state  level  by  the  Executive  Office  of  Transportation  and 
Construction  (EOTC) .     The  usual  occurrence  has  been  for  these  funds  to  be  used  for  the 
purchase  of  capital  items,   including  lift-equipped  vans,  which  are  then  given  to  non- 
profit groups.     Approximately  $278,500  in  federal  funds  will  be  appropriated  under 
Section  16(b)(2)    for  the  purchase  of  vehicles  and  support  equipment  in  the  region. 
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4.  Section  18  -  These  funds  are  made  available  for  public  transportation  projects  outside 
of  urbanized  areas.     Both  capital  and  operating  expenses  are  eligible,  although  PVTA 
anticipates  using  its  Section  18  allocation  for  operating  assistance  and  administrative 
support  only.     The  use  of  Section  18  funds  is  limited  exclusively  to  non-urbanized 
areas.     Therefore,  the  PVTA  must  account  separately  for  projects  funded  through  Section 
18. 

"The  Federal  share  of  eligible  capital  and  project  administrative  expenses  is  not  to 
exceed  80  percent  of  the  net  cost  of  the  project.     The  Federal  share  for  State 
administration  and  technical  expenses  is  100  percent,  not  to  exceed  15  percent  of  the 
State's  total  apportionment." 

Source:   UMTA  PROGRAM  GUIDANCE  CIRCULAR   #   9040. IB,   July  1,    1988,    p.  I-l. 
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Table  1 


COST  SUMMARY  FOR  F.Y.    1990  ANNUAL  ELEMENT 


FUNDING  CATEGORY  FEDERAL  SHARE  STATE  SHARE  TOTAL 


Interstate  4R 

10, 

602 , 000. 

00 

1, 

178,000. 

00 

11 

,780, 

000. 

00 

Bridge  Recon.   &  Rehab. 

27  , 

643 , 504 . 

00 

6. 

910 , 876 . 

00 

34 

.  554 . 

380. 

00 

Consolidated  Primary 

9, 

112 , 500. 

00 

3, 

037,500. 

00 

12 

,150, 

000. 

00 

Hazard  Elimination 

76, 500. 

00 

8 , 500. 

00 

85, 

000. 

00 

Non-Federal  Aid 

-0- 

18, 

962,145. 

00 

18 

,962, 

145. 

00 

Other  Federal  Aid 

1, 

200, 000. 

00 

-0- 

1 

,  200, 

000. 

00 

Rural  Secondary 

2, 

696, 250. 

00 

898,750. 

00 

3 

,595, 

000. 

00 

UMTA  Section  16(b)(2) 

278,520. 

00 

69,630. 

00 

348, 

150. 

00 

* 

UMTA  Section  18 

91,400. 

00 

60,850. 

00 

236, 

700. 

00 

/I 

UMTA  Section  9  (Capital) 

3, 

337, 176. 

00 

417, 147. 

00 

4 

,171, 

470. 

00 

/I 

UMTA  Section  9  (Operating) 

2, 

260, 602 . 

00 

4, 

404,841. 

00 

10 

,106, 

367. 

00 

/I 

Urban  Systems 

6, 

150, 000. 

00 

2, 

050, 000. 

00 

8 

,  200, 

000. 

00 

Urban  Systems  (Non.-Ear.) 

375, 000. 

00 

125, 000. 

00 

500, 

000. 

00 

PWED 

-0- 

-0- 

0- 

TOTAL: 

$  63, 

823,452. 

00 

$  38, 

123 , 239. 

00 

$105 

,889, 

212. 

00 

1/  Total  includes  a  local  share. 

*    At  press  time,   funds  for  this  category  had  not  been  formally  approved. 
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Table  2 

COST  SUMMARY  FOR  THE  2-5  YEAR  ELEMENT 


FUNDING  CATEGORY  FEDERAL  SHARE  STATE  SHARE  TOTAL 


Interstate  4R 

3 , 150, 000. 

00 

350, 

000. 

00 

3, 

500, 

000. 

00 

Urban  Systems 

12,750,000. 

00 

4, 

150, 

000. 

00 

16, 

900, 

000. 

00 

Urban  Systems  (Non.-Ear.) 

3 , 750, 000. 

00 

1, 

250, 

000. 

00 

5, 

000, 

000. 

00 

Consolidated  Primary 

13 , 875, 000. 

00 

4, 

625, 

000. 

00 

18, 

500, 

000. 

00 

Bridge  Recon.   &  Rehab. 

12 , 496, 000. 

00 

3, 

124, 

000. 

00 

15, 

620, 

000. 

00 

Rural  Secondary 

11, 962 , 500. 

00 

3, 

987, 

500. 

00 

15, 

950, 

000. 

00 

Hazard  Elimination 

-0- 

-0- 

-0- 

Non-Federal  Aid 

-0- 

5, 

980, 

000. 

00 

5, 

980, 

000. 

00 

PWED 

-0- 

-0- 

-0- 

Other  Federal  Aid 

12, 000, 000. 

00 

-0- 

12, 

000, 

000. 

00 

TOTAL: 

$  69,983,500. 

00 

$  23, 

466, 

500. 

00 

$  93, 

450, 

000. 

00 
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TIP  PROJECTS  FROM  THE  PAST  3  YEARS 
THAT  ARE  EITHER  UNDER  CONSTRUCTION  OR  COMPLETED 

INTERSTATE  4R; 

-  Resurfacing  of  1-91  and  1-391  from  Springfield  City  Line  northerly  to  Rockrimmon  Road  and 
Center  Street,  Chicopee.     Cost:  $1,200,000 

-  Deck  replacement  of  1-91  bridge  over  Emerson  Road,  Longmeadow.     Cost:  $250,000 

-  Resurfacing  of  1-291  from  Main  Street  to  Page  Blvd.,  Springfield.     Cost:  $2,600,000 
URBAN  SYSTEMS: 

-  Agawam:     Roadway  improvements  to  Shoemaker  Lane.  Cost:  $1,320,000 

-  Amherst:     Reconstruct  intersection  of  N.  East,  S.  East,  and  Main  Streets  with  Pelham 

Road.     Cost:  $200,000 

-  Chicopee:     Reconstruction  of  James  Street.     Cost:  $650,000 

-  Chicopee:     Reconstruction  of  Westover  Road.     Cost:  $350,000 

-  Easthampton/Southampton :     Reconstruction  of  Line  Street.     Cost:  $925,000 

-  East  Longmeadow:     Improvements  to  seven  intersections.     Cost:  $1,390,000 

-  Ludlow:     Reconstruction  of  portions  of  Center  and  East  Streets.     Cost:  $1,400,000 

-  Springfield:  Reconstruction  of  Bay  and  Tapley  sts.     Cost:  $2,857,301 
CONSOLIDATED  PRIMARY: 

-  Chester:  Reconstruction  of  2  bridges  over  Westfield  River.     Cost:  $3,000,000 
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BRIDGE  RECONSTRUCTION  AND  REHABILITATION; 

-  Holyoke:  Deck  replacement  on  Dwight  St.  bridge.     Cost:  $1,092,212 

-  Southampton:  Relocate  bridge  on  Route  10  over  Manhan  River.     Cost:  $1,000,000 

-  Holyoke:     Deck  replacement  2  bridges  on  1-91.     Cost:  $1,000,000 
RURAL  SECONDARY: 

-  Hadley:     Reconstruct  portion  of  Route  47   (Middle  Street).     Cost:  $1,000,000 

HAZARD  ELIMINATION: 

-  Amherst:     Hazard  elimination  @  Rte.   63/Rte.   116.   Cost:   $812,004  - 

-  Westf ield/Chicopee :     Signal  coordination  and  upgrade  along  Routes  20  (Westfield)  and 
Route  33    (Chicopee) .     Cost:  $450,000 

-  Palmer:     Signal  upgrades:  Park  and  Thorndike;  Main  and  Thorndike.     Cost:  $200,000. 

NON-FEDERAL  AID  (NFA) : 

-  Hadley:     Signal  upgrades:  Rte.  9,  Hadley/Amherst  (6  locations).     Cost:  $445,524. 

-  Hadley-Whately-Northf ield:  Hazard  elimination  (guard  rails) ,  Rts.   116  &  63 

Cost:  $700,561 
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TRANSIT  PROJECTS: 

-  1989:     Rehabilitate  five  30'  buses.   Cost:  $120,000 

- 

1989: 

Refurbish  sixteen  40'  buses.  Cost:  $170,000 

- 

1989: 

Purchase  eight  replacement  vans.  Cost  $193,792 

- 

1989: 

Complete  addition  to  UMass  Bus  Garage.  Cost:  $100,000 

- 

1989: 

Purchase  nine  accessible  replacement  vans.  Cost:  $218, 

016 

- 

1988  : 

Refurbish  90  RTS  buses  (ongoing).     Cost:  $720,000 

- 

1988: 

Purchase  &  rehab,  of  N.  Main  St.   fire  station  (design 

1988).     Cost:  $170,000 

- 

1988: 

Special  shelters   (ongoing).     Cost:  $200,000 

- 

1988: 

UMASS  circle  design  (ongoing).     Cost:  $30,000 

- 

1987: 

UMASS  Transit  Garage  expansion.     Cost:  $600,000 

1987: 

Purchase  of  replacement  vans.     Cost:  $250,000 

1987: 

Retrofit  15  buses  with  wheelchair  lifts.     Cost:  $60,000 

1986: 

Purchase  six  express  buses.     Cost:  $960,000 

1986: 

Replacement  of  small  buses.     Cost:  $700,000 
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■  PROJECTS  IN  THE  ANNUAL  ELEMENT 
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RECORD  #  FUNDING 


MUNICIPALITY  FACILITY 


PIONEER  VALLEY  PROJECTS  IN  ANNUAL  ELEMENT-  FISCAL  YEAR  1990 
DESCRIPTION  COST 


FEDERAL  SHARE        STATE  SHARE 
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NFA 

NORTHAMPTON 

MAIN  ST. 

BRIDGE  N-19-A5,MAIN  ST. /MILL  RIVER  OXBOW 

t73,097 

00 

$0 

00 

$73,097.00 

25675 

NFA 

AMHERST 

FIVE  COLLEGE  BI 

FIVE  COLLEGE  BIKE  PATH  LOCATED  IN  AMHERST , HADLEY  &  NORTHAMPTO 

500, 000 

00 

$0 

00 

500, 000. 00 

39810 

NFA 

SOUTHWICK 

SHEEP  PASTURE  R 

REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOK 

$39,000 

00 

$0 

00 

$39,000.00 

41451 

NFA 

AGAUAM 

MAIN  ST.,AGAWAM 

SLOPE  STABILIZATION,  MAIN  ST.  FR.  RT-75  SOUTHERLY  0.3  MI. 

$669,000 

00 

$0 

00 

$669,000.00 

41932 

NFA 

HOLYOKE 

RTE.  1-91 

BRIDGE  REPAIR, BR. #H-1-2,MT. PARK  ACCESS  OVER  1-91, HOLYOKE 

$200,000 

00 

$0 

00 

$200,000.00 

44626 

NFA 

CHICOPEE 

MCKINSTRY  AVE. 

EMERGENCY  REPAIRS  ON  BR .#C- 13-A/B&M  R.R. 

$100,000 

00 

$0 

00 

$100,000.00 

52130 

NFA 

NORTHAMPTON 

NO.  ELM  ST. 

RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

$500,000 

00 

$0 

00 

$500,000.00 
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FUNDING 
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FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

58605 

NFA 

HATFIELD 

RTE.  5  &  ELM  ST 

BR.  REPAIRS  TO  BR .#H- 11 -30,H- 1 1 -25 

S475,000 

00 

$0 

00 

$475,000.00 

69905 

NFA 

NORTHAMPTON 

RTE.  1-91 

8R.REP.BR.#S;E-5-25/BMRR.&  E-5-26=N-19-57, I -91/MANHAN  RV.OXB 

$550,000 

00 

$0 

00 

$550,000.00 

78703 

NFA 

WESTFIELD 

RTE.  20 

REPLACE  GUARDRAILS  U/  STEEL  BEAM  &  RELATED  WORK  IN  S.HAMPTON, 

$500,000 

00 

$0 

00 

$500,000.00 

78 70 A 

NFA 

UESTFIELD 

RT. 10, WESTFIELD 

RESURFACING  RT . 10,M.M. 1 1 .5  TO  M.M.20.8,WESTFIELD/SOUTHAMPTON 

$500,000 

00 

$0 

00 

$500,000.00 

78705 

NFA 

WESTFIELD 

RT. 20, WESTFIELD 

BRIDGE  REPAIR  ON  BRIDGE  IIIW-25-4,RT.20/UESTFIELD  RIVER  &  BR.  2 

$300,000 

00 

$0 

00 

$300,000.00 

78822 

NFA 

WESTFIELD 

GRANVILLE  RD. 

BR.  REP.  W-25-8, GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOK 

$231,000 

00 

$0 

00 

$231 ,000.00 

78823 

NFA 

WESTFIELD 

LOOMIS  ST. 

RECON  BRIDGE  W-25- 12, L(X)MIS  ST.  OVER  MUNN  BROOK 

$75,000 

00 

$0 

00 

$75,000.00 

81315 

NFA 

HUNTINGTON 

RTE.  112 

BRIDGE  REPAIR  TO  BRtl>H-27-6,  INCLUDE  RTE. 112  DECK  &CURBING 

$350,000 

00 

$0 

00 

$350,000.00 

82402 

NFA 

AMHERST 

RTE.  116 

RESURFACE  RT116,1M  SO.  FT.  RV.(SHAY  ST. -H. CENT. SO.  BAY  RD.) 

$980,000 

00 

$0 

00 

$980,000.00 

82601 

NFA 

CHICOPEE 

RTE.  116 

RESURF.  RTE.  116  FROM  JOHN  ST.  S'LY  TO  MTA 

$620,000 

00 

$0 

00 

$620,000.00 

95655 

NFA 

WALES 

BR  W-2-5 

BRIDGE  REPAIRS  W-2-5, LAUREL  HILL  RD  OV  WALES  BR(X)K 

$90,048 

00 

$0 

00 

$90,048.00 

99105 

NFA 

BRIMFIELD 

RTE.  20 

RESURFACE  RTE.  20  FROM  .75  OF  MONSON  T.L.  TO  APPROX.  2.5  Ml. 

$350,000 

00 

$0 

00 

$350,000.00 

99805 

NFA 

MONSON 

RTE.  32 

RESURFACE  &  RELATED  WORK  FROM  MONSON  CTR.  TO  CONN.  S.L.  (SCXJT 

$923 , 000 

00 

$0 

00 

$923,000.00 

99998 

NFA 

MONSON 

PALMER  RD. 

BR.  M27-32(RTE.  32)OV  CENTRAL  VERMONT  RR&CHICOPEE  BK. 

$836,000 

00 

$0 

00 

$836,000.00 

101005 

NFA 

WEST  SPRINGFI 

RT.20,W.SPR1NGF 

BRIDGE  REPAIR, BR. <fW-21-27  RT.20  (PARK  ST.)/RT.5  (TUNNEL) 

$928,000 

00 

$0 

00 

$928,000.00 

111308 

NFA 

PALMER 

SHEARER'S  CORNE 

INTERSECTION  IMPROVEMENTS  RTES.20  AND  181 

$150,000 

00 

$0 

00 

$150,000.00 

111505 

NFA 

CHICOPEE 

RTE.  33 

SILTATION  OF  BOX  CULVERT  STA. 124+80, CARRIES  LANGWALD  BRO(X  UN 

$33,000 

00 

$0 

00 

$33,000.00 

113751 

NFA 

AGAWAM 

RTE.  5 

BRIDGE  DECK  REPAIR,  A-5-11,  RT5  OVER  UESTFIELD  RIVER 

$550,000 

00 

$0 

00 

$550,000.00 

115332 

NFA 

AGAWAM 

RTE.  57 

RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5 

$500,000 

00 

$0 

00 

$500 , 000 . 00 

119022 

NFA 

WESTHAMPTON 

RHODES  RD. 

REPAIRS  BR,  (RHODES  RD  OV  UNNAMED  BRCX)K)WEST HAMPTON 

$31 ,000 

00 

$0 

00 

$31 ,000.00 

123768 

NFA 

CUMMINGTON 

RTE.  9 

BR.BETTER.HfS  C-21  -  ,C-21 -8C-21 -25,RT .9/WESTFIELD  RV.&E  BR. WEST 

$658,000 

00 

$0 

00 

$658,000.00 

124306 

NFA 

GOSHEN 

LOOM  IS  ROAD 

BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK 

$275,000 

00 

$0 

00 

$275,000.00 

1313A5 

NFA 

SPRINGFIELD 

DISTRICT  2 

FACILITIES  CONSTRUCTION  -  DISTRICT  2  GARAGE 

$1,011,000 

00 

$0 

00 

$1 ,011 ,000.00 

U4526 

NFA 

CHICOPEE 

DISTRICTWIDE 

MAINT. -REPLACE  MILE  MARKERS  ON  VAR.  STATE  HIGHWAYS 

$18,000 

00 

$0 

00 

$18,000.00 

155180 

NFA 

WEST  SPRINGFI 

SEAL  ROOF  a  ASHLEY  AVE  FOREMAN'S  HEADQUARTERS 

$12,000 

00 

$0 

00 

$12,000.00 

156006 

NFA 

EASTHAMPTON 

RTE.  1-91 

REFLECTIVE  PAVT .  MARKINGS  IN  EASTHAMPTON, WHATELY 

$94,000 

00 

$0 

00 

$94 , 000 . 00 

119000 

OTHER 

FEO.  A 

HUNTINGTON 

RTE.  66, HUNTING 

PRLIMINARY  ENGINEERING  FOR  RECON.  RT-66  FROM  RT-112  TO  UESTHA 

$400,000 

00 

$400,000 

00 

$0.00 

1119005 

OTHER 

FED.  A 

NORTHAMPTON 

RTE.  66,N0RTHAM 

PRLIMINARY  ENGINEERING  FOR  RECON. OF  RT.66  FR.RTE.9  TO  WESTHAM 

$800,000 

00 

$800,000 

00 

$0.00 

8115 

RURAL 

2ND 

HOLLAND 

BRIMFIELD  RD. 

PRELIMINARY  ENGINEERING  FOR  RECON.  BRIMFIELD  RD.  AND  MASHAPAU 

$400,000 

00 

$300,000 

00 

$100,000.00 

22362 

RURAL 

2ND 

LUDLOW 

CENTER  ST. 

PRELIMINARY  ENGINEERING  FOR  RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO 

$95,000 

00 

$71,250 

00 

$23,750.00 

93310 

RURAL 

2ND 

CHESTERFIELD 

RTE.  K3 

FULL  RECON.  FROM  UORTHINGTON  T.L.  EAST  TO  UESTFIELD  RIVER 

$3,000,000 

00 

$2,250,000 

00 

$750,000.00 

93310 

RURAL 

2ND 

CHESTERFIELD 

RTE.  U3 

PRELIMINARY  ENGINEERING  FOR  FULL  RECON.  FROM  UORTHINGTON  T.L. 

$100,000 

00 

$75,000 

00 

$25,000.00 

SEC. 16(b)(2) 

REGIONUIDE 

EOTC 

ACCESSIBLE  VEHICLES  &  SUPPORT  EQUIPMENT 

$348,150 

00 

$278,520 

00 

$69,630.00 

SEC. 18 

RURAL 

REGIONWIDE 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE:  E&H 

$58,000 

00 

$2,612 

00 

$15,894.00 

SEC. 18 

RURAL 

REGIONWIDE 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE 

$150,000 

00 

$68,788 

00 

$40,606.00 

SEC. 18 

RURAL 

REGIONUIDE 

PVTA 

RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

$28,700 

00 

$20,000 

00 

$4,350.00 

SEC.9- 

CAP 

REGIONUIDE 

PVTA 

10  ACCESSIBLE  VANS 

$300,000 

00 

$240,000 

00 

$30,000.00 
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PIONEER  VALLEY  PROJECTS  IN  ANNUAL  ELEMENT-  FISCAL  YEAR  1990 


RECORD  #  FUNDING 


MUNICIPALITY  FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE 


STATE  SHARE 


SEC 

9 -CAP 

REGIONUIDE 

PVTA 

4  SUPERVISORY  CARS 

SEC 

9-CAP 

REGIONWIDE 

PVTA 

2  SERVICE  TRUCKS 

SEC 

9 -CAP 

REGIONUIDE 

PVTA 

F I  REHOUSE  CONSTRUCTION 

SEC 

9-CAP 

REGIONWIDE 

PVTA 

SMALL  TOOLS  &  EQUIPMENT 

SEC 

9-CAP 

REGIONUIDE 

PVTA 

SPECIAL  SHELTERS 

SEC 

9-CAP 

REGIONUIDE 

PVTA 

IMPROVEMENTS  TO  ROOF, DRAINAGE,  &  STORAGE  GARAGE 

SEC 

9-CAP 

REGIONUIDE 

PVTA 

REHABILITATION  OF  30'  UMASS  BUSES  (1980) 

SEC 

9-CAP 

REGIONWIDE 

PVTA 

10  BUSES 

SEC 

9-CAP 

REGIONUIDE 

PVTA 

PLANNING 

SEC 

9-OPR 

REGIONUIDE 

PVTA 

OPERATING  ASSISTANCE  FOR  E&H  SPECIAL  TRANSIT  SERVICES 

SEC 

9-OPR 

REGIONWIDE 

PVTA 

OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE 

55811 

URB 

SYS  EAR. 

SPRINGFIELD 

PARKER  ST 

./COOL 

TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO    ALLEN  ST. 

132200 

URB 

SYS  EAR. 

AGAUAM 

SUFFIELD 

ST. 

ROADWAY  IMPVTS.TO  SILVER  &  SUFFIELD  STS. ; FR. SILVER  TO 

41935 

URB 

SYS(NON- 

HOLYOKE 

HOLYOKE/W 

.SPRIN 

PRELIMINARY  ENGINEERING  FOR  RECON.  RT.5  FROM  E.ELM  ST 

W.SPF 


$50, 
$65, 
$800, 
$30, 
$1,000, 
$160, 
$150, 
$1,600, 
$16, 
$1,239, 
$8,866, 
$3,000, 
$5,200, 
$500, 


000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
470.00 
703.00 
664.00 
000.00 
000.00 
000.00 


$40, 
$52, 
$640, 
$24, 
$800, 
$128, 
$120, 
$1,280, 
$13, 
$277, 
$1,983, 
$2,250, 
$3,900, 
$375, 


000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
176.00 
296.00 
306.00 
000.00 
000.00 
000.00 


$5. 
t6, 
$80, 
«. 
$100, 
$16, 
$15, 
$160, 
$1. 
$539, 
$3,865, 
$750, 
$1,300, 
$125, 


000.00 
500.00 
000.00 
000.00 
000.00 
000.00 
000.00 
000.00 
647.00 
419.00 
422.00 
000.00 
000.00 
000.00 
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Annual  Element  Projects 

FY  1989 

PVTA  Service  Area 
Project  Numbers 


5  Miles 


CUT 
Prepared  by  the  Pioneer  Valley  Planning  Commission 


MAP  KEY  FOR  PROJECTS   IN  THE  ANNUAL  ELEMENT 


MAP#   COMMUNITY     FUNDING  DESCRIPTION 


1 

AGAWAM 

CON. 

PRI. 

Kijv-vjino  irvu  V-  Ji    Kiju  iij   O'f    oUrr  JL£<1jU  o  1  «  i  U  oUU  iriW£joJ.    ol.     \  £<Ao  i    r^riAorj ) 

2. 

AGAWAM 

NFA 

dKIIAjIj    U1H_.J\    KEifAiK,     KUU 1 1    D    UVijK    WEiO  1  r  XCiLiU  KXVEiK 

J 

AGAWAM 

NFA 

MJVTM    CTDPTrT"    CT/^DT?    CTR  RTT  T*?  RTiTOM 

4 

AGAWAM 

NFA 

C 

D 

AGAWAM 

URBSYS.EAR 

KUAUWAi    Irlf  KU Vijr'lEjn  i o  ,    oXLiVtiK   a    oUrrXfjljL;  olKr<£iio 

c. 
D 

AMHERST 

NFA 

rlVJCi    v-Uljlj£<L»rj    olJSCi    fAin    LiUCAltU    ±N    AWMEjKoI,    rlAUijr<I    a    WUKl  HATIKI  vJN 

/ 

AMHERST 

NFA 

Q 
O 

BRIMFIELD 

NFA 

DT?CITD  IT  A  r*!?    DOTTTI?     On  /Dr»DT'Tr>M\ 
KrioUKrAClli    KUUilj  (rUKiXUWy 

r\ 

y 

CHESTER 

BR. 

R&R 

DKlUUti    KtCUWo  iKUt-1  lUN    UN    dKIULjE,    ffv-  — 11  — 4b,     DliANUrUKU  KUAU 

lU 

CHESTERFIELDRURAL  2D 

KriV-UiNo  1  KUi- i    KUUiCi    14  J    ,    WUKinlNtjlUN    iUWN    lilNCi    lU   WCjO  1  r  IriliU  KlViliK 

±  J. 

CHICOPEE 

BR. 

R&R 

1    jyi,    KEiJ-UlNia  IKUCl    dKIIAjCj    ffl-  U    41    a    n    <sl  — DA,    AloU    WUK1\    Ifi  nUlilUJSJ:. 

X<i 

CHICOPEE 

NFA 

Mr-'l/TKTCT'DV      A  T  7  XT'             1?MI?D/^  I?Mi^  V     1DT?DATDC                 ODTrV^T     U   1  1  A      /~\T  7TrT3     DCIUI     D  D 

MClMNolKl    AVEi.  ,    Eirlr.K(jtNC  I    KJjFAlKij    UN    r3KlU<jEi    ffL.~lJ— 4    UVr.K    BocPl  K.K. 

J.  J 

CHICOPEE 

NFA 

DnTTPl?     tt        CTTTAT'TOM              Dpi  V    (^ITT  \7T?I>T    CTAT'TOM     JilO/l-t-Pn        AT*    TAM("IJATr\  RDnnif 
KUUilj    -i -J  r     OlliiAilUrl    Ur     DUA    L-UliVJCKi     OiAllUN     trlZ4T^oU,     Ai     ijAN  VaW  AliU  DKUUrv 

1  A 

CHICOPEE 

URBSYS . EAR 

KHiV-UINo  i  KUv- 1  lUN    Ur     tiKATiDI  KUAU 

±  D 

CHICOPEE 

NFA 

Kx^OUKrA^JL    X\UUlCi     llO,     r  KUn    iJ  UrlN    olKi!iI!il     lU    nAOOAv^nUO£<  1  1  O     1  U  ivTi     1  rvJ!< 

±  O 

CUMMINGTON 

NFA 

oKIUIjIj    i31j  i  i  JtjKriJCilN  1  o  ,  KUU  1  Ej    y/ WIjO  1  r  IXjLiU    KXVIjK/     £<  .     DKANV-rl    n£iOlrl£<liU  KlvtK 

1  7 
J.  / 

E .    LONG . 

HAZ. 

ELIM. 

QTr'MATQ     AT     A  T  T  PM    C.     DODTPD    CTCPTTT  TMTPDQ'CT'TTOM 

J.  O 

EASTHAMPTON 

BR. 

R&R 

RDTni^T?    TJPDT  Ar'PMPMT        T /^Iin^/T  T  T  1?    DOAH    r(\7PT?    MOPTH    RDAMPH    OP    MAM14ATJ  PT\7PP 

1  Q 

GOSHEN 

NFA 

RPTnr'P    PPH  A  RT  T  TT  ATTOM        T/^OMTQ    POAH    r»VPP    QTr>MP  RPnrjTf 
OX\XLA3£i    I\i!>nADX  XiX  1 A 1  XUN  ,     XiUUnXO    KwAU    UVijK    OXV-'NCi  DK*-'*-'rv 

■5  r> 
^  \j 

HATFIELD 

NFA 

RPTnr'P  PPPATPQ     PTM  QTPPPT  AMo  pr>TTTP       ( rwTvxt  T— Q^^     pnAnwr»pif  AT  c;r» 

2 1 

HOLYOKE 

NFA 

RRTDGF   RFPATR*?      MOUNTAIN   PARK  ACCESS   ROAD  OVER  T-91 

22 

HOLYOKE 

BR. 

R&R 

BRIDGE  RECEONSTRUCTION,   HOLYOKE/SOUTH  HADLEY  BRIDGE  OVER  CONN.  RIVER 

23 

HUNTINGTON 

NFA 

BRIDGE  REPAIRS,   ROUTE  112    (INCLUDE  ROUTE  112  DECK  &  CURB  WORK) 

24 

LONGMEADOW 

4R 

RESURFACE   1-91,    CONNECTICUT  STATE  LINE  -  SPRINGFIELD/  CHICOPEE  LINE 

25 

LONGMEADOW 

NFA 

1-91,    MODIFY   DRAINAGE  &  LIGHTING 

26 

LUDLOW 

NFA 

EMERGENCY  RECONSTRUCTION,    WEST  STREET  BRIDGE  OVER  CHICOPEE  RIVER 

27 

LUDLOW 

RURAL  2D 

RECONSTRUCT  ROUTE  21,    FROM  CHAPIN  STREET  TO  BELCHERTOWN  LINE 

28 

MONSON 

NFA 

BRIDGE  REPAIR,    ROUTE  32  OVER  CENTRAL  VERMONT  R.R.    &  CHICOPEE  BROOK 

29 

MONSON 

NFA 

RESURFACE   &   RELATED  WORK,    ROUTE   32   FROM  MONSON  CTR.   TO  CONN.  S.L. 

30 

NORTHAMPTON 

4R 

RESURFACE   1-91,    FROM  NORTHAMPTON,    THROUGH  HATFIELD,    ENDING   IN  WHATLEY 

18 


mm 


MAP  KEY  FOR  PROJECTS   IN  THE  ANNUAL  ELEMENT 

(CTD. ) 


MAP  #     MUNICIPALITY     FUNDING  DESCRIPTION 


1 1 

NFA 
ii  r  rt 

RRTDGE   RFPATR*?      T— Ql    OVFR    RftM  R   R      d    T— Q1    DVFR  MANHAN  OYROW 

NFA 

RRTDGE   RFPATRS      MAIN   <=;TRFFT   OVFR   MTT.T.  RTVFR  OYROW 

■J  -J 

TTRRc:V*^  FAR 

RFCON'^TRITr'T   OT.D   ciOIITH  «?TRFFT 

J  H 

NORTHAMPTON 

11  vyx\  J.  nrtl  1  i  X  wll 

IT  IT  x\ 

RECONSTRUCT   TWO    TNTFRSFCTTONS   ON   NORTH   FT.M  cjTRFFT 

PAT  MFP 

MFA 

TNTFR^FPTTON    TMPROVFMFNT^      ^^HFARFR '  c;    nORflFR    TMTFR    ^RniTTF*?    ?  O  /    1  ft!  ^ 

J  o 

PT  A  TNFTFT.n 

RTTRAT.  9n 

RFPON^TRTIPT    ROTTTF    1  1          FROM    A^HFTFT.H   T    T.       ^    WF^^TFRT.Y    APPROY           MT  ^ 

T  7 

QnTlTHMTPTf 

MFA 

RFHARTT.TTATF    A    RFPON^^TRTTPT    <^HFFP    PACITTTRF    ROAD    RRTnr!F    OVFR    CRFAT  RROOK 

Ix  LjO/A  D  X  XjXX/\X£j     Oi     IxI-jV— Wl^O  X  IxL/x-'  X     O  nJQ»  I_«  Jr      t  /AO  X  VJ  xxIIj     XxV^nL/     D£\X              f  \J  y  CiXx     vjXxIj/A  X      Dxxx-'W  i\ 

^  o 

cjPRTMnFTFT  n 

OC^xxXINVjF  J.JIjXjL' 

TTRRcrVc:  FAR 

TRAFFTP    TMPRDVFMFNT^    ON    PARKFR  /  PHOT. FY      FROM    RD^^TOM    RHAn— AT.T.FN  *^RFFT 

Q  PP  T  Nn  F  T  F  T  .n 

4R 

RRTDC^F    RFPATR    T  — Q 1    OFF   RAMP   TO    T  — 1 

40 

SPRINGFIELD 

BR.  R&R 

RECONSTRUCT  MEMORIAL  BRIDGE,    OVER  CONN.   RRIVER   (SPFLD . /W. SPFLD. ) 

41 

WALES 

NFA 

BRIDGE  REPAIRS  TO  LAUREL  HILL  ROAD,    OVER  WALES  BROOK 

42 

W.SPFLD 

NFA 

BRIDGE  REPAIRS  TO  ROUTE  20    (PARK  ST.)/  ROUTE  5  TUNNEL 

43 

WESTFIELD 

HAZ.ELIM. 

GEOMETRIC  IMPROVEMENTS   &  NEW  SIGNALS,    ?  NORTH  ELM  &  NOTRE  DAME 

44 

WESTFIELD 

NFA 

RESURFACE  ROUTE   10,    M.M.    11.5-M.M.    20.8,  WESTFIELD/SOUTHAMPTON 

45 

WESTFIELD 

NFA 

BRIDGE  REPAIRS  TO  GRANVILLE  ROAD,    OVER  MUNN  BROOK 

46 

WESTFIELD 

NFA 

BRIDGE  RECONSTRUCTION,    LOOMIS  STREET  OVER  MUNN  BROOK 

47 

WESTFIELD 

NFA 

BRIDGE  REPAIRS  ON  ROUTE  20,    OVER  WESTFIELD  RIVER 

48 

WESTHAMPTON 

NFA 

BRIDGE  REPAIRS  ON  RHODES  ROAD,    OVER  UN-NAMED  BROOK 

49 

WILLIAMSB'G 

NFA 

SLOPE  &   DRAINAGE  BETTERMENT  ON  ROUTE  9,    GOSHEN  T.L.-  EAST  32  00' 

50 

WORTHINGTON 

RURAL  2D 

RECONSTRUCT  ROUTE   14 3, FROM  WORTHINGTON ( 4   CRNRS .) -CHESTERFIELD  T.L. 

(PHASE  1) 
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■  PROJECTS  BY  FUNDING  SOURCE 


i 


4R 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


REC.  #  PRIORITY  CITY/TOWN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE 


STATE  SHARE 


69615  AE/CON  LONGMEADOW  RTE.  1-91  RESURFACE  RTE.  1-91  FROM  CONN.  S.L.  -  SPFLO./CHIC.  LINE  $6,500,000.00  $5,850,000.00  $650,000 

69910  AE/CON  NORTHAMPTON  RTE.  1-91  RESURFACE  RTE.  1-91  FROM  NORTHAMPTON  THRU  HATFIELD, END  IN  UAHATELY  $4,500,000.00  $4,050,000.00  $450,000 

64106  AE/CON  SPRINGFIELD  RTE.  1-291  MEDIAN  GUARDRAIL  IMPRVTS.  FROM  STA. 130+75  TO  TERMIN.  STA.45+0  $480,000.00  $432,000.00  $48,000 

69626  AE/CON  SPRINGFIELD  RTE.  1-91  BR. REPAIR  (BR.#S-24-61B),0FF  RAMP  TO  RT.  1-291  $300,000.00  $270,000.00  $30,000 


64000  2-5  YR 


CHICOPEE 


RTE.  1-291 


NEW  RAMPS  AT  I291/MASS  PIKE  EXIT#6(C0N  FULL  INTERCHANGE) 


$3,500,000.00  $3,150,000.00 


$350,000 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


BRIDGE  R4R  ••*** 


REC.  # 

PRIORITY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

113752 

AE/CON 

AGAUAH 

RTE.  5 

PRELIMINARY  ENGINEERING  FOR  RECONSTRUCTION  OF  SOUTH  END  BRIDGE 

$200,000 

:sz= 

00 

$160,000 

00 

$40,000 

U2265 

AE/CON 

BELCHERTOWN 

WILSON  ST.  BR. 

PRLIMINARY  ENGINEERING  FOR  BR  8-5-23, WILSON  ST.  BR  OVER  B  &  H 

$80,000 

00 

$64,000 

00 

$16,000 

5950 

AE/CON 

CHESTER 

BLANOFORD  RD. 

RECONSTRUCTION  ON  BR.#  C-11-46,  BLANDFORO  RO. 

$640,000 

00 

$512,000 

00 

$128,000 

44625 

AE/CON 

CHICOPEE 

MCKINSTRY  AVE. 

PRELIMINARY  ENGINEERING  FOR  RECON  BRIDGE  C-13-4  OVER  B&M  RR 

$200,000 

00 

$160,000 

00 

$40,000 

64703 

AE/CON 

CHICOPEE 

RTE.  1-391 

RECONSTRUCTION  ON  BR.#C-13-41  &  H-21-6A,  WORK  IN  HOLOKE 

$2,380 

00 

$1 ,904 

00 

$476 

39860 

AE/CON 

EASTHAMPTON 

LOUOVILLE  RD. 

REPLACE  BRIDGE  E-5-7,L0UDVILLE  RD.  OV  NO. BRANCH  HANHAN  RIVER 

$700,000 

00 

$560,000 

00 

$140,000 

48941 

AE/CON 

EASTHAMPTON 

PARK  ST. 

PRELIMINARY  ENGINEERING  FOR  RECON.  OF  PARK  ST.  BRIDGE  OVER  PV  RR 

$64,000 

00 

$51,200 

00 

$12,800 

78405 

AE/CON 

EASTHAMPTON 

RTE.  5 

PRELIMINARY  ENGINEERING  FOR  BR. REPLACE. BR. *E-5-4  RTE. 5  OVER  MANHAN  RI 

$80,000 

00 

$64,000 

00 

$16,000 

35580 

AE/CON 

HOLYOKE 

JACKSON  ST. 

PRELIMINARY  ENGINEERING  FOR  RECON  BRIDGE  H-21 - 1 1 , JACKSON  ST.  OVER  2N0 

$100,000 

00 

$80 , 000 

00 

$20,000 

83300 

AE/CON 

HOLYOKE 

RTE.  116 

BR.#S  H-21-65&  H-21-1=S-18-4  HOLYOKE-S.HADLEY  BR  OV  CONN  RIVER 

$16,000,000 

00 

$12,800,000 

00 

$3,200,000 

30512 

AE/CON 

HONSON 

HOVEY  RD. 

PRELIMINARY  ENGINEERING  FOR  RECON. OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL 

$64,000 

00 

$51,200 

00 

$12,800 

132000 

AE/CON 

RUSSELL 

STRATHMORE  BRID 

PRELIMINARY  ENGINEERING  FOR  RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  W 

$210,000 

00 

$168,000 

00 

$42,000 

45390 

AE/CON 

SPRINGFIELD 

MEMORIAL  BRIDGE 

RECON  MEM.BR(S-24-30=W-21-1)OV  CONN.  R.  (SPNGFLO/W.  SPFLD) 

$16,000,000 

00 

$12,800,000 

00 

$3,200,000 

61405 

AE/CON 

SPRINGFIELD 

ROOSEVELT  AVE. 

PRELIMINARY  ENGINEERING  FOR  BR .RECONST; ROOSEVELT  AVE.  BR.#S-24-90  OVE 

$64,000 

00 

$51,200 

00 

$12,800 

101800 

AE/CON 

SPRINGFIELD 

RTE.  20A 

PRELIMINARY  ENGINEERING  FOR  BR  S-24-19  PASCO  RD.  OVER  CONRAIL 

$150,000 

00 

$120,000 

00 

$30,000 

113752 

2-5  YR 

AGAUAM 

RTE.  5 

RECONSTRUCTION  OF  SOUTH  END  BRIDGE 

$2,000,000 

00 

$1 ,600,000 

00 

$400,000 

142265 

2-5  YR 

BELCHERTOWN 

WILSON  ST.  BR. 

8-5-23, WILSON  ST.  BR  OVER  B  &  M 

$800,000 

00 

$640,000 

00 

$160,000 

44625 

2-5  YR 

CHICOPEE 

MCKINSTRY  AVE. 

RECON  BRIDGE  C-13-4  OVER  B&M  RR 

$2,000,000 

00 

$1 ,600,000 

00 

$400,000 

48941 

2-5  YR 

EASTHAMPTON 

PARK  ST. 

RECONSTRUCTION  OF  PARK  ST.  BRIDGE  OVER  PV  RR 

$640,000 

00 

$512,000 

00 

$128,000 

78405 

2-5  YR 

EASTHAMPTON 

RTE.  5 

BR. REPLACE. BR. #E-5-4  RTE. 5  OVER  MANHAN  RIVER  ( CONN. RV. OXBOW) 

$800,000 

00 

$640,000 

00 

$160,000 

35580 

2-5  YR 

HOLYOKE 

JACKSON  ST. 

RECON  BRIDGE  H-21 - 1 1 , JACKSON  ST.  OVER  2ND  LEVEL  CANAL 

$1,000,000 

00 

$800 , 000 

00 

$200,000 

141050 

2-5  YR 

LUDLOW 

WEST  ST 

BR.L-16-16=S-24-1  RECON. WEST  RD/CHICOPEE  RIVER  MUN246000100 

$800,000 

00 

$640,000 

00 

$160,000 

30512 

2-5  YR 

HON SON 

HOVEY  RO. 

RECONSTRUCITON  OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL 

$640,000 

00 

$512,000 

00 

$128,000 

2-5  YR 

NORTHAMPTON 

MILL  RIVER 

REHAB.  OF  BRIDGE  #S  N-19-16  A&B  OVER  MILL  RIVER 

$0 

00 

$0 

00 

$0 

15350 

2-5  YR 

NORTHAMPTON 

CLEMENT  ST. 

RECON.  CLEMENT  ST.  BRIDGE  OVR.  MILL  R.(N-19-47 

$1,000,000 

00 

$800,000 

00 

$200,000 

48907 

2-5  YR 

NORTHAMPTON 

MULBERRY  ST. 

RECON  MULBERRY  ST.  BRIDGE  N-19-28  OV  MILL  RIVER 

$1,000,000 

00 

$800,000 

00 

$200,000 

111301 

2-5  YR 

PALMER 

RTE.  32 

BR.RECONST;BR.I»P-1-20(STONE  ST.  BRIDGE)  OVER  CONRAIL 

$700,000 

00 

$560,000 

00 

$140,000 

132000 

2-5  YR 

RUSSELL 

STRATHMORE  BRID 

RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  WESTFIELD  RIVER 

$2,100,000 

00 

$1,680,000 

00 

$420,000 

61405 

2-5  YR 

SPRINGFIELD 

ROOSEVELT  AVE. 

BR.RECONST;ROOSEVELT  AVE.  BR.#S-24-90  OVER  CONRAIL 

$640,000 

00 

$512,000 

00 

$128,000 

101800 

2-5  YR 

SPRINGFIELD 

RTE.  20A 

BR  S-24-19  PASCO  RD(RTE.  20A)  OVER  CONRAIL 

$1,500,000 

00 

$1,200,000 

00 

$300,000 

2-5  YR 

UESTFIELD 

POCHASSIC  ST. 

REPLACE  BRIDGE  #W-25-11,  POCHASSIC  ST.  OVER  RAILROAD 

$0 

00 

$0 

00 

$0 

PROPOSAL 

CHICOPEE 

NEW  LOMBARD 

RECONSTRUCT  BRIDGE  #C- 13-33  OVER  FULLER  BROOK 

$0 

00 

$0 

00 

$0 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


•••••  CON.PRI.  ••*•• 

UEC.  #  PRIORITY  CITY/TOWN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE 


STATE  SHARE 


115301  AE/CON  AGAWAH  RTE.  57  RECONST.OF  RTE .57,SUFF lELD  ST. TO  SOUTHWEST  ST. (EAST  PHASE)  $10,500,000.00  $7,875,000.00  $2,625,000 

115301  AE/CON  AGAUAM  RTE.  57  PRELIMHARY  ENGINEERING  FOR  RECONST.OF  RTE.57,SUFFIELD  ST. TO  SOUTHWEST  $1,000,000.00  $750,000.00  $250,000 

82250  AE/CON  AMHERST  RTE.  116  PRELIMINARY  ENGINEERIN  FOR  RECONST . FR.GRAMBY-SO.HADLEY  TL.  NO.  5260'B  $350,000.00  $262,500.00  $87,500 

11130A  AE/COH  PALMER  RTE.  32  PRELIMINARY  ENGINEERING  FOR  RECON.  OF  RTE.  32  THORNDIKE  ST.  TO  WARE  T  $300,000.00  $225,000.00  $75,000 

115300  2-5  YR  AGAWAM  RTE.  57  RECON. OF  RT .57, FR.SOUTHWESTFIELD  ST. TO  AGAWAM  T.L.  (WEST  PHASE)  $12,000,000.00  $9,000,000.00  $3,000,000 

82250  2-5  YR  AMHERST  RTE.  116  RECONST. FR.GRAMBY-SO.HADLEY  TL.  NO.  5260'BEYONO  INTER.  OF  CTRY.COR.RD  $3,500,000.00  $2,625,000.00  $875,000 

11130ii  2-5  YR  PALMER  RTE.  32  RECONSTRUCTION  OF  RTE.  32  THORNOIICE  ST.  TO  WARE  T.L.  $3,000,000.00  $2,250,000.00  $750,000 

PROPOSAL  SPRINGFIELD  BOSTON  RD.  RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTON  ROAD  PASCO  RD.  TO  T.L.  $7,000,000.00  $5,250,000.00  $1,750,000 

PROPOSAL  UESTFIELD  GREAT  BRIDGE  CONSTRUCTION  OF  NEW  BRIDGE  PARALLEL  TO  EXISTING  STRUCTURE  $4,000,000.00  $3,000,000.00  $1,000,000 
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PIONEER  VALLEY  PROJECTS  BY  FUMDIHG  SOURCE  -  FISCAL  YEAR  1990 


REC.  «  PRIORITY      CITY/TOWN  FACILITY 


DESCRIPTION 


r33ES=KB==XSECS=XZ== 


39530  AE/CON  EAST  LONGHEAD  ALLEN  ST. 
52120  AE/CON         WESTFIELD         N.  ELM  ST. 


SIGNALS  AT  INTERSECTION  OF  ALLEN  &  PORTER,  EAST  LONGMEADOU 
GEOMETRIC  IMPVTS.  &  NEW  SIGNALS  3  INTERSECTION  OF  N.ELH  &  NOTRE  OAME 


COST 


FEDERAL  SHARE       STATE  SHARE 


uo.ooo.oo 

$45,000.00 


«6,000.00 
U0,500.00 


u.ooo 

U,500 


PROPOSAL  AGAWAH  FOUR  INTERSECTI  SAFETY  IMPROVEMENTS  TO  4  INTERSECTI0NS:mLL4U7;MILL  &57;MILLtPOPLAR;  $0.00  $0.00  $0 

PROPOSAL  HOLYOKE  BEECH  ST.            SAFETY  IMPROVEMENTS  AT  SEVERAL  INTERSCETIONS  ON  BEECH  $1,000,000.00  $900,000.00  $100,000 

PROPOSAL  NORTHAMPTON  DAMON  RD.  AND  B  SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE.9)  $0.00  $0.00  $0 

100461  PROPOSAL  RUSSELL  RTE.  20               "ROCK  BOLTING"  FROM  INTERSECTION  RTE.  23  WEST  -  INT.  OF  STRATHHORE  Ml  $500,000.00  $450,000.00  $50,000 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


NFA 


ppr    M  PPinfiiTY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

CI ij^  nc/vun 

AHAUAM 

DISTRICTUIDE 

MAI  NT. -RECONSTRUCT  DRAINAGE  STRUCTURES  ON  VAR.  ROUTES  (W.SPFLD.  GOSHE 

$95  ^  000 

.00 

$0 

.00 

$95 

000 

MAIN  <;t  AGAUAM 

SLOPF  STARII  IZATION     MAIN  ST     FR     RT-7S  SOtlTHFRtY  0  MI 

000 

•**^JT  f  WW 

.00 

$0 

.00 

$669 

000 

AHAUAM 

RTE .  5 

BRIDGF  DFCK  REPAIR     A-5-11     RTS  OVER  UESTFIEID  RIVFR 

tSSO  000 

00 

$0 

.00 

$550 

000 

1 1  ^iTT^  AP  /rnu 

AHAUAH 

RTE.  57 

RF<UIRFArF  RTF     S7  FR  RTF     7S  FASTFRI  Y  TO  RTF  S 

tsnn  000 

.00 

$0 

.00 

$500 

ooc 

?i 1  in  AC /rnu 

AMMPD^T 

n  I QTD I  nui  HP 

MAIMT    -PPrnU^TRIirT   nPAIMAHF   ^TPtirTMRF^    IM  nt^T      7   /HADtPY   Uni  YftlfP  unff 

t^LA  000 

.00 

$0 

.00 

$146 

ooo 

AC  /rnu 

CJOfj  At/LLW 

F 1  UP  rni  1  Fftp  R I 

Pi\/p  rni  1  PHP  ni^F  path  i  nrATPn  lu  ammpdqt  HAni  pv  A.  unPTUAMPTcuj 

nn 

$0 

.00 

$4,500 

000 

APAfi?  AP/rruj 

OchUc  At/LUN 

AMMPPCT 

An  n  c  K  o 1 

RTE.  116 

PPQIlPPArP   PT11A   1M            FT      PV  /^HAY   QT    -H  C  PUT            RAY   PH  ^ 

•TOW , UVU 

00 

$0 

.00 

$980 

000 

op  I  MP  1  PI  n 

PTP  ?n 

PPCI IP F ATP   PTP      70   FPrM     7^  HF   MDU^HU   T   1       TH  APPPHV      7  *t  M 1      UPQT  OF 

00 

$0 

.00 

$350 

000 

LLt\.'>^  AC /rnu 

MPk'  I  UCTPY  AVP 

PMPPnPurY  PPPAIPQ  nu  rp  irr- 1'Y-a/r£>i  p  p 

«inn  000 

00 

$0 

.00 

$100 

000 

OcOU 1  At/UUN 

ru 1 rnpcc 

RTE .  116 

PF^IIPF      PTP      11A   FPriM    inUU   CT      QMY   TO  MTA 

sAPn  nnn 

00 

$0 

.00 

$620 

ooc 

iii^n^  AP /rnu 

ru 1 rnppc 

RTE.  33 

ciiTATinu  np  nny  ntivppT  qta  i7A-fAn  rAPPiF<:  i  auhuai  n  Rpnni^  iiunpp  ptf 

$33  000 

00 

$0 

00 

$33 

000 

D I  SIR  1 CTUIDF 

maint  •rfplacf  milf  maricfrs  om  VAR    statf  highways 

S18  000 

00 

$0 

00 

$18 

000 

CUHMINGTON 

RTE .  9 

BR. BETTER. OS  C-21-  C-21 -8C-21 -25  RT.9/WEST FIELD  RV.&E  BR. WEST. RV. 

$658,000 

00 

$0 

00 

$658 

OOr' 

15A00A  AF/CON 

EASTHAHPTON 

RTE.  1-91 

REFLECTIVE  PAVT.  MARKINGS  IN  EASTHAHPTON  UHATELY 

S94 , 000 

00 

$0 

00 

$94 

000 

124306  AE/CON 

GOSHEN 

LOOHIS  ROAD 

BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK 

$275,000 

00 

$0 

00 

$275 

OCC 

58605  AE/CON 

HATFIELD 

RTE.  5  &  ELM  ST 

BR.  REPAIRS  TO  BR.#H- 1 1 -30,H- 1 1 -25 

$475,000 

00 

$0 

00 

$475 

ooc 

41932  AE/CON 

HOLYOKE 

RTE.  1-91 

BRIDGE  REPAIR, BR. #H-1-2,MT. PARK  ACCESS  OVER  1-91, HOLYOKE 

$200,000 

00 

$0 

00 

$200 

000 

81315  AE/CON 

HUNTINGTON 

RTE.  112 

BRIDGE  REPAIR  TO  BROH-27-6, INCLUDE  RTE. 112  DECK  &CURBING 

$350,000 

00 

$0 

00 

$350 

ooc 

14427  AE/CON 

LONGHEADOW 

RTE.  1-91 

MODIFY  DRAINAGE  &  LIGHTING 

$300,000 

00 

$0 

00 

$300 

000 

AE/CON 

LUOLOU 

WEST  ST. 

EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

$800,000 

00 

$0 

00 

$800 

000 

99805  AE/CON 

HON SON 

RTE.  32 

RESURFACE  &  RELATED  WORK  FROM  HONSON  CTR.  TO  CONN.  S.L.  (SOUTHERN  SEC 

$923,000 

00 

$0 

.00 

$923 

ooc 

99998  AE/CON 

HONSON 

PALMER  RO. 

BR.  M27-32(RTE.  32)OV  CENTRAL  VERHONT  RRSCHICOPEE  BK. 

$836,000 

00 

$0 

00 

$836 

000 

24131  AE/CON 

NORTHAMPTON 

MAIN  ST. 

BRIDGE  N-19-45,HAIN  ST. /MILL  RIVER  OXBOW 

$73,097 

00 

$0 

00 

$73 

097 

52130  AE/CON 

NORTHAMPTON 

NO.  ELM  ST. 

RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

$500,000 

00 

$0 

00 

$500 

000 

69905  AE/CON 

NORTHAMPTON 

RTE.  1-91 

BR.REP.8R.#S;E-5-25/BMRR.&  E-5-26=N-19-57, 1 -91/MANHAN  RV.OXB 

$550,000 

00 

$0 

00 

$550 

000 

111308  AE/CON 

PALMER 

SHEARER'S  CORNE 

INTERSECTION  IMPROVEMENTS  RTES.20  AND  181 

$150,000 

00 

$0 

00 

$150 

000 

39810  AE/CON 

SOUTHWICK 

SHEEP  PASTURE  R 

REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOK 

$39,000 

00 

$0 

00 

$39 

000 

131345  AE/CON 

SPRINGFIELD 

DISTRICT  2 

FACILITIES  CONSTRUCTION  -  DISTRICT  2  GARAGE 

$1,011,000 

00 

$0. 

00 

$1,011 

000 

95655  AE/CON 

UALES 

BR  U-2-5 

BRIDGE  REPAIRS  W-2-5, LAUREL  HILL  RD  OV  WALES  BROOK 

$90,048 

00 

$0 

00 

$90 

048 

101005  AE/CON 

WEST  SPRINGFI 

RT. 20, W. SPRINGE 

BRIDGE  REPAIR, BR. <IW-21-27  RT.20  (PARK  ST.)/RT.5  (TUNNEL) 

$928,000. 

00 

$0 

00 

$928 

000 

155180  AE/CON 

WEST  SPRINGFI 

SEAL  ROOF  a  ASHLEY  AVE  FOREMAN'S  HEADQUARTERS 

$12,000. 

00 

$0 

00 

$12 

000 

78703  AE/CON 

WESTFIELD 

RTE.  20 

REPLACE  GUARDRAILS  W/  STEEL  BEAM  &  RELATED  WORK  IN  S. HAMPTON, E . HAMPTO 

$500,000. 

00 

$0 

00 

$500 

000 

78704  AE/CON 

UESTFIELO 

RT. 10, WESTFIELD 

RESURFACING  RT . lO.M.M. 1 1 .5  TO  M.M.20.8,WESTF lELD/SOUTHAMPTON 

$500,000. 

00 

$0 

00 

$500 

■roo 

78705  AE/CON 

WESTFIELD 

RT. 20, WESTFIELD 

BRIDGE  REPAIR  ON  BRIDGE  #W-25-4 , RT . 20/WESTF 1  ELD  RIVER  &  BR.  25-3 

$300,000. 

00 

$0 

00 

$300 

000 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


NFA 


REC.  « 

PRIORITY 

CITY/TOWN 

FACILITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

78822 

AE/CON 

WESTFIELD 

GRANVILLE  RO. 

BR.  REP.  W-25-8, GRANVILLE  RD.  BRIDGE  OVER  HUNN  BROOK 

$231,000 

00 

$0 

00 

$231,000 

78823 

AE/CON 

WESTFIELO 

LOOMIS  ST. 

RECON  BRIDGE  W-25- 12, LOOMIS  ST.  OVER  MUNN  BROOK 

$75,000 

00 

$0 

00 

$75,000 

119022 

AE/CON 

WESTHAMPTON 

RHODES  RO. 

REPAIRS  BR, (RHODES  RD  OV  UNNAMED  BROOK)WESTHAMPTON 

$31,000 

00 

$0 

00 

$31,000 

21111 

AE/CON 

WILLIAMSBURG 

RT.9,WILLIAMSBU 

SLOPE  &  DRAINAGE  BETTERMENT, RT. 9. GOSHEN  T.L. ;STA.O+00  EAST  FOR  3200' 

$500,000 

00 

$0 

00 

$500,000 

1991 

2-5  YR 

AMHERST 

RT.  63 

RESURF.RT.63,M.M.0.0  TO  M.M. 13.8; AMHERST , LEVERETT , SUNDERLAND, MONTAGUE 

$600,000 

00 

$0 

00 

$600,000 

102053 

2-5  YR 

BELCHERTOWN 

RTE.  202 

RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE    #  B-5-15  OVER  CV  RR 

$640,000 

00 

$0 

00 

$640,000 

142261 

2-5  YR 

RTE .  9 

REMEDIAL  ACTION  FOR  CONTAMINATFD  WATFB  ^IIPPI  Y 

nnn 
> J , uuu 

uu 

$0 

00 

*c  nnn 
9 J f UUU 

99804 

2-5  YR 

HON SON 

RTE.  32 

RESURFACE  RTE. 32  FROM  MONSON  CTR.  TO  PALMER  T.L.  (NORTHERN  SECTION) 

$1,200,000 

00 

$0 

00 

$1,200,000 

78390 

2-5  YR 

NORTHAMPTON 

RT. 10, EAST.  &  N 

RESURFACE  RT . 10,M.M.23.9  TO  M.M.25.2,EASTHAMTON/NORTHAMPTON 

$175,000 

00 

$0 

00 

$175,000 

78702 

2-5  YR 

SOUTHUICK 

COLLEGE  HIGHWAY 

REP.&  IMPROV.TO  EXIST. DRAIN. {INCL.RESURF.)WESTFIELD  C.L.  TO  CONN.  S.L 

$2,400,000 

00 

$0 

00 

$2,400,000 

119904 

2-5  YR 

SPRINGFIELD 

GREAT  BARR./SPF 

ROADSIDE  BEAUTIFICATION,  GREAT  BARRINGTON/SPRINGFIELD 

$10,000 

00 

$0 

00 

$10,000 

70301 

2-5  YR 

WEST  SPRINGFI 

RTS. I -91-190, W. 

BR. #W- 21-, (BR. REPAIRS) I -91- 1-90  CONNECTOR/RT .5 

$350,000 

00 

$0 

00 

$350,000 

53600 

2-5  YR 

UILBRAHAM 

BOSTON  RD. 

OLD  BOSTON  RD  BRIDGE  W-35-11  OVER  CONRAIL 

$600,000 

00 

$0 

00 

$600,000 

69902 

2-5  YR 

NORTHAMPTON 

RTE.  1-91 

BR. REP., -1^-19-63, I -91/BMRR, #19-61, I -91/OLD  FERRY  RD;#19-60, I -91/HOCKA 

$525,000 

00 

$0 

00 

$525,000 

43446 

PROPOSAL 

CHICOPEE 

CHIC.  RIV.  BR. 

NEW  BR.  BETW.  FULLER  &  E .MAIN, ADJACENT  TO  I -291 (ROBINSON  BR.)&INT.IMP 

$10,000,000 

00 

$0 

00 

$10,000,000 

29290 

PROPOSAL 

GRANVILLE 

GRANVILLE  BRS. 

2  BRS.;W.HARTLAND  RD. /HUBBARD  BK .G- 10- 1 ,R IPLEYS  RD./TRUMBLE  BK.G-10-5 

$200,000 

00 

$0 

00 

$200,000 

60475 

PROPOSAL 

GRANVILLE 

RIPLEYS  RD 

EMERGENCY  BRIDGE  REPAIRS, BR .#G- 10-5/TRUMBLE  BROOK 

$10,000 

00 

$0 

00 

$10,000 

PROPOSAL 

SPRINGFIELD 

PARKER  ST. UNDER 

WIDEN  PARKER  UNDER  CONRAIL 

$3,000,000 

00 

$0 

00 

$3,000,000 

PIONEER  VALLEY  PROJECTS  BY  FUWOIMG  SOURCE  -  FISCAL  YEAR  1990 


•••••  PUED  •*••• 

REC.  #  PRIORITY      CITY/TOWN  FACILITY 
PROPOSAL      PALMER  RTE.  32 


DESCRIPTION 

TRUCK  TRAFFIC  ANALYSIS 


COST  FEDERAL  SHARE       STATE  SHARE 

E===3SS3=SXXB     XKS3SEESaSB3XKXX     B3333CBX 33333 

$26,444.00  SO. 00  S20,000 


E33B3SBS3B33333BSB3B33B3SX3S3 33  3333= S3 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 

OTHER  FED.  AID(VPSD)  ***** 


REC.  0  PRIORITY  CITY/TOWN  FACILITY             DESCRIPTION  COST  FEDERAL  SHARE  STATE  SHARE 

119000  AE/CON  HUNTINGTON  RTE.  66, HUNTING  PRLIHINARY  ENGINEERING  FOR  RECON.  RT-66  FROM  RT-112  TO  WESTHAMPTON  T.  UOO, 000.00  MOO, 000. 00  M 

1E+06  AE/COH  NORTHAMPTON  RTE.  66,N0RTHAM  PRLIHINARY  ENGINEERING  FOR  RECON. OF  RT.66  FR.RTE.9  TO  WESTHAMPTON  TOW  $800,000.00  1800,000.00  $0 

119000  2-5  YR  HUNTINGTON  RTE.  66, HUNTING  RECONSTR.  RT-66  FROH  RT-112  TO  UESTHAMPTON  T.L.  M, 000, 000. 00  U, 000, 000. 00  SO 

1E+06  2-5  YR  NORTHAMPTON  RTE.  66,N0RTHAH  RECONSTRUCTION  OF  RT.66  FR.RTE.9  TO  WESTHAMPTON  TOWN  LINE  $8,000,000.00  $8,000,000.00  $0 
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I 


RURAL  2HD 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


REC.  #  PRIORITY  CITY/TOWN 


FACILITY 


DESCRIPTION 


COST 


FEDERAL  SHARE 


STATE  SHARE 


93310  AE/CON  CHESTERFIELD  RTE.  U3  FULL  RECON.  FROM  WORTHINGTON  T.L.  EAST  TO  UESTFIELD  RIVER  $3,000,000.00  $2,250,000.00  $750,000 

93310  AE/CON  CHESTERFIELD  RTE.  U3  PRELIMINARY  ENGINEERING  FOR  FULL  RECON.  FROM  WORTHINGTON  T.L.  EAST  TO  $100,000.00  $75,000.00  $25,000 

8115  AE/CON  HOLLAND  BRIMFIELD  RD.  PRELIMINARY  ENGINEERING  FOR  RECON.  BRIHFIELD  RD.  AND  MASHAPAUG  RD.  $A00,000.00  $300,000.00  $100,000 

22362  AE/CON  LUDLOW  CENTER  ST.  PRELIMINARY  ENGINEERING  FOR  RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  BELCHER  $95,000.00  $71,250.00  $23,750 


8115  2-5  YR  HOLLAND  BRIMFIELD  RD.  RECON.  BRIHFIELD  RD.  AND  MASHAPAUG  RO. 

22362  2-5  YR  LUDLOW  CENTER  ST.  RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  BELCHERTOWN  LINE 

83600  2-5  YR  PLAINFIELD  RTE.  116  RECON  FR  PLAINFIELD/ASHFIELD  TL  WLY  APPROX  6MILES 

93375  2-5  YR  WORTHINGTON  RTE.  K3  RECON  FR  WORTHINGTON  4CRNRS-CHESTERFIELD  TL  (PHASE  1  PROJ) 


$4,000,000.00 
$950,000.00 
$8,000,000.00 
$3,000,000.00 


$3,000,000.00 
$712,500.00 
$6,000,000.00 
$2,250,000.00 


$1,000,000 
$237,500 

$2,000,000 
$750,000 


PROPOSAL  WESTHAMPTON  RESRVOIR  /KINGS  RECONSTRUCTION  OF  BRIDGES, DRAINAGE, RESURFACING, ETC. 
PROPOSAL      WILLIAMSBURG    RTE.  U3  RESURFACE  PORTIONS  OF  RTE.  U3 


$0.00 
$0.00 


$0.00 
$0.00 


SO 

so 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 

SEC. 16(b)(2)  ***** 


REC.  #  PRIORITY     CITY/TOWN         FACILITY  DESCRIPTION  COST  FEDERAL  SHARE       STATE  SHARE 

AE/CON         REGIONWIDE       EOTC  ACCESSIBLE  VEHICLES  &  SUPPORT  EQUIPMENT  $548,150.00  $278,520.00  $69,630 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 

*****  SEC. 18  RURAL  ***** 

REC.  #  PRIORITY      CITY/TOWN         FACILITY              DESCRIPTION  COST  FEDERAL  SHARE  STATE  SHARE 

AE/CON         REGIONUIDE       PVTA                    RURAL  TRANSIT  OPERATING  ASSISTANCE:  E&H  $58,000.00  t2,612.00  $15,894 

AE/CON         REGIONWIDE       PVTA                    RURAL  TRANSIT  OPERATING  ASSISTANCE  $150,000.00  $68,788.00  $40,606 

AE/CON         REGIONUIDE       PVTA                    RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT  $28,700.00  $20,000.00  $4,350 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


SEC. 9- CAP 


DP  f no 1  TV 

n  TV/TnuN 

FAril ITY 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

AC /rnu 

PpftlfMUinF 

PVTA 

10  ACCESSIBLE  VANS 

%'iOO  000  00 

$240  000  00 

$30  000 

AC /rnu 

KCU  1  Lfnw  1  uc 

PVTA 

L  SUPERVISORY  CARS 

tsn  000  00 

$40  000  00 

$5  000 

AE/CON 

REGIONUIOE 

PVTA 

2  SERVICE  TRUCKS 

$65,000.00 

$52,000.00 

$6,500 

AE/CON 

REGIONUIDE 

PVTA 

FIREHOUSE  CONSTRUCTION 

$800,000.00 

$640,000.00 

$80,000 

AE/CON 

REGIONUIDE 

PVTA 

SMALL  TOOLS  &  EQUIPMENT 

$30,000.00 

$24,000.00 

$3,000 

AE/CON 

REGIONUIDE 

PVTA 

SPECIAL  SHELTERS 

$1,000,000.00 

$800,000.00 

$100,000 

AE/CON 

REGIONWIDE 

PVTA 

IMPROVEMENTS  TO  ROOF, DRAINAGE,  &  STORAGE  GARAGE 

$160,000.00 

$128,000.00 

$16,000 

AE/CON 

REGIONUIDE 

PVTA 

REHABILITATION  OF  30'  UMASS  BUSES  (1980) 

$150,000.00 

$120,000.00 

$15,000 

AE/CON 

REGIONUIDE 

PVTA 

10  BUSES 

$1,600,000.00 

$1,280,000.00 

$160,000 

AE/CON 

REGIONUIDE 

PVTA 

PLANNING 

$16,470.00 

$13,176.00 

$1,647 
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PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 

*****  SEC.9-0PR  ***** 

REC.  «  PRIORITY      CITY/TOWN         FACILITY  DESCRIPTION  COST  FEDERAL  SHARE       STATE  SHARE 


AE/CON         REGIONWIDE       PVTA  OPERATING  ASSISTANCE  FOR  E&H  SPECIAL  TRANSIT  SERVICES  $1,239,703.00  »277,296.00  »539,419 

AE/CON         REGIONWIDE       PVTA  OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE  $8,866,664.00       $1,983,306.00  $3,865,422 


I 


I 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 


URB  SYS  EAR.  ***** 


REC.  If 

PRIORITY 

r I TY/TOUN 

FACIL ITY 

r       I  u,  1  1  I 

DESCRIPTION 

COST 

FEDERAL  SHARE 

STATE  SHARE 

132200 

AE/CON 

ROADWAY   IMPVTS  TO  SILVER  &  SUFFIFID  STS  -FD  ^IIVFR  TO  CHOFMAKFR  1  ANF 

<s  7no  non 

00 

$3,900,000 

00 

$1  300  000 

5581 1 

AE/CON 

cpp  1  uf.p  r  pi  n 

PARKER  ST  /COOL 

TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO    ALLEN  ST. 

00 

$2,250,000 

00 

$750  000 

29240 

2-5 

YR 

TH 1 rnPFF 

u  n  1  l.V/r  c  c 

RECONSTRUCTION  OF  GRAMRY  RD 

00 

$1,875,000 

00 

iA?s  onn 

128920 

2-5 

YR 

rn  f  rnPFF 

U  n  1  \,\Jr  c  c 

SHAUINICiAN  DR 

RECON  SHAUINIGAN  FR     FUl  1  FR  RD-CH ITOPFF/I IIDI  OU  T  1 

11  ?nn  nnn 

00 

$900,000 

00 

$300  000 

41930 

2-5 

YR 

HOLYOKE 

MAIN  ST. 

RECON  PORTIONS  MAIN&NORTH  CANAL  STS 

$2,250,000 

00 

$1,687,500 

00 

$562,500 

27150 

2-5 

YR 

LONGMEADOW 

FRANK  SMITH  RD. 

RECON  FRANK  SMITH&REDFERN  RDS.  BTWN  WOLF  SWAMP  RD&CONVERSE 

$1,500,000 

00 

$1,125,000 

00 

$375,000 

128925 

2-5 

YR 

LUDLOW 

SHAUINIGAN  DR 

RELOC     OF  SHAWtNIGAN  DR     FROM  CHimPFF  C  1      FAST  FOR  7000'   TO  UF^T 

c/nn  non 

00 

$375,000 

00 

$25  000 

52131 

2-5 

YR 

UDPTHAMPTHM 

ni  fi  <;niiTH 

O^AJ  in    9  1  • 

RFCON     01  D  SOUTH  ST 

cofin  nnn 

00 

$675,000 

00 

1775  nnn 

2-5 

YR 

MAIN           f PHA^F 

RFCONSTRUCT ION  OF  PHYSICAI  ROAnUAY 

t4  nnn  nnn 

00 

$3,000,000 

00 

ti  ono  non 

2-5 

YR 

Cpp 1 unp 1  pi n 

MAIN  ST  fPHASF 

RES  I GNAL I 7AT ION  OF  MAIN  ST 

1750  nnn 

00 

$187,500 

00 

$62  500 

42650 

2-5 

YR 

SPR I NGF 1  El  D 

MAIN  ST. 

MAIN  ST     PEDESTRIAN  MAI  1    (PHASE  11 

t?  sno  nnn 

00 

$1,875,000 

00 

$675  000 

131353 

2-5 

YR 

SPRINGFIELD 

4  LOGS. 

SIGNALS  AT  4  LOCATIONS 

$400  non 

00 

$300,000 

00 

$100  000 

19480 

2-5 

YR 

WESTFIELO 

DEPOT  SO. 

DEPOT  SQUARE 

$1  000  000 

00 

$750,000 

00 

$250,000 

PROPOSAL 

AGAUAM 

GARDEN  ST. 

RECONSTRUCT  GARDEN  ST     FROM  ROUl  FS  RD  TO  NFW  RTF     57  RAMPS 

$0 

00 

$0 

00 

$0 

PROPOSAL 

AGAWAM 

WESTFIELD  ST. 

RECONSTRUCT  WESTFIELD  ST.  FROM  PINE  ST.  TO  PROVIN  MTN.  OR. 

$0 

00 

$0 

00 

so 

PROPOSAL 

AGAUAM 

NORTH  WEST  ST. 

RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  WESTFIELD  ST. 

$0 

00 

$0 

00 

$0 

160050 

PROPOSAL 

AGAUAH 

3  LOCATIONS 

SAFETY  IMPVTS.  TO  MILLS  SPFLD.  POPLAR  &  SUFFIELD  STS. 

$350  000 

00 

$262,500 

00 

$87,500 

PROPOSAL 

CHICOPEE 

BUCKLEY  BLVD/PR 

RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  ST. 

$2,200,000 

00 

$1,650,000 

00 

$550,000 

PROPOSAL 

CHICOPEE 

E.  MAIN  ST. 

RECON.  FROM  MAIN  ST. (CHIC.  FALLS)  TO  SPFLD.  C.L.CINCL.  INTERSECIONS) 

$1 ,500,000 

00 

$1,125,000 

00 

$375,000 

PROPOSAL 

CHICOPEE 

FULLER  RD. 

RECON.  FROM  RT.  33  (INCL.  INTERSECTIONS)  TO  RT.  1-291  OVERPASS 

$1 ,500,000 

00 

$1,125,000 

00 

$375,000 

PROPOSAL 

NORTHAMPTON 

CONZ  ST. 

RECON.  OF  CONZ  ST.  INCLUDING  INTERSECTION  WITH  RTES.  5  AND  10 

$0 

00 

$0 

00 

$0 

PROPOSAL 

NORTHAMPTON 

OLD  SOUTH  ST  RT 

CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  RTE.  66 

$1 ,040,000 

00 

$780,000 

00 

$260,000 

PROPOSAL 

c     u Ani  c V 

o .     HAUL C  T 

MAfy     DDinrc  c 
nrt IN,   dK 1 UUt  & 

DCmuCTDIIPT    UA  T  U       DDinPC    9     1  AUD  CTC 

KbLUNbiKULI    nA 1 n ,    DKlUut   &   LAHD  old. 

•^,uuu,uuu 

nn 
uu 

$2,250,000 

00 

*7tft  nnn 

PROPOSAL 

SPRINGFIELD 

BLUNT  PARK  RD. 

CONSTRUCT  NEW  ROADWAY  FROM  TAPLEY  TO  ROOSEVELT 

$2,500,000 

00 

$1,875,000 

00 

$625,000 

PROPOSAL 

SPRINGFIELD 

STATE  ST. 

RECONSTRUCT  &  SIGNALIZE,  FROM  CONCORDE  TERR.  TO  BLUNT  PARK  RD. 

$2,000,000 

00 

$1,500,000 

00 

$500,000 

PROPOSAL 

SPRINGFIELD 

MAIN  ST.  (PHASE 

SIDEWALKS, L I GHTING.AMENI TIES 

$6,000,000 

00 

$4,500,000 

00 

$1,500,000 

130750 

PROPOSAL 

SPRINGFIELD 

7  INTERSECTIONS 

RECONSTRUCT  E.COLUMBUS  3  VERNON, aSTATE, STATES  MAIN,aCHESTNUT,aOWIGHT; 

$250,000 

00 

$187,500 

00 

$62,500 

144005 

PROPOSAL 

SPRINGFIELD 

SUMNER  AVE. 

RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING  THE  "X"  INTERSE 

$5,000,000 

00 

$3  ,  750  ,  000 

00 

$1,250,000 

PROPOSAL 

WEST  SPRINGFI 

RTE.  5 

RECONSTRUCT, RESURFACE, REALIGN, RESIGNALIZE  &BEAUTIFY  RIVERDALE  RD.BETW 

$0 

00 

$0 

00 

$0 

141350 

PROPOSAL 

WESTFIELD 

2  LOCATIONS 

IMPROVEMENTS  TO  ARCH  RD.  &  A  PORTION  OF  LOCKHOOSE  RD. 

$1,000,000 

00 

$750,000 

00 

$250,000 

PROPOSAL 

UESTHAMPTON 

COUNTY  RD. 

RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY 

$0 

00 

$0 

00 

$0 

34 


*****  URB  SYS(NON-EAR.)  **** 

REC.  #  PRIORITY  CITY/TOWN 

41935  AE/CON  HOLYOKE 

41935  2-5  YR  HOLYOKE 

PROPOSAL  AMHERST 
PROPOSAL  AMHERST 


PIONEER  VALLEY  PROJECTS  BY  FUNDING  SOURCE  -  FISCAL  YEAR  1990 

FACILITY             DESCRIPTION                                                                                                      COST  FEDERAL  SHARE  STATE  SHARE 

HOLYOKE/W.SPRIN  PRELIMINARY  ENGINEERING  FOR  RECON.  RT.5  FROM  E.ELM  ST.,  W.SPFLD.  TO  S          $500,000.00  $375,000.00  $125,000 

HOLYOKE/U.SPRIN  RECON.  RT.5  FROM  E.ELM  ST.,  W.SPFLD.  TO  S.MAIN.  HOLYOKE                             $5,000,000.00  $3,750,000.00  $1,250,000 


WEST  AND  SHAY  S  INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS. 
EAST  LEVERETT  R  REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD. 


$85,000.00 
$200,000.00 


$63,750.00 
$150,000.00 


$21,250 
$50,000 
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■  PROJECTS  BY  MUNICIPALITY 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


•  AGAWAM  *  NUMBER  OF  PROJECTS: 15 


FACILITY 

DESCRIPTION 

REG.  M 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  5 

PRELIMINARY  ENGINEERING  FOR  RECONSTRUCTION  OF  SOUTH  END  BRIDG 

113752 

BRIDGE  R 

AE/CON 

$200,000.00 

>loU,UUU 

fin 
UU 

$40,000.00 

RTE.  57 

RECONST.OF  RTE. 57, SUFFIELD  ST. TO  SOUTHWEST  ST. (EAST  PHASE) 

115301 

CON 

PRI . 

AE/CON 

510,500,000.00 

,oO,UUU 

UU 

$2,625,000.00 

RTE.  57 

PRELIMNARY  ENGINEERING  FOR  RECONST.OF  RTE. 57, SUFFIELD  ST. TO  S 

115301 

CON 

PRI. 

AE/CON 

$1,000,000.00 

>f  DU,UUU 

UU 

$250,000.00 

DtSTRICTWIDE 

MAINT. -RECONSTRUCT  DRAINAGE  STRUCTURES  ON  VAR.  ROUTES  (W.SPFL 

21135 

NFA 

AE/CON 

$95,000.00 

*n 
SU 

UU 

$95,000.00 

MAIN  ST. ,AGAUAM,02 

SLOPE  STABILIZATION,  MAIN  ST.  FR.  RT-75  SOUTHERLY  0.3  MI. 

4U51 

NFA 

AE/CON 

$669,000.00 

9\J 

UU 

$669,000.00 

RTE.  5 

BRIDGE  DECK  REPAIR,  A-5-11,  RT5  OVER  WESTFIELD  RIVER 

113751 

NFA 

AE/CON 

$550,000.00 

>U 

UU 

$550,000.00 

RTE.  57 

RESURFACE  RTE.  57  FR  RTE.  75  EASTERLY  TO  RTE.  5 

115332 

NFA 

AE/CON 

$500,000.00 

$0 

00 

$500,000.00 

SUFFIELD  ST. 

ROADWAY  IMPVTS.TO  SILVER  &  SUFFIELD  STS. ; FR.SI LVER  TO  SHOEMAK 

132200 

URB 

SYS 

AE/CON 

$5,200,000.00 

$3,900,000 

00 

$1,300,000.00 

RTE.  5 

RECONSTRUCTION  OF  SOUTH  END  BRIDGE 

113752 

BRIDGE  R 

2-5  YR 

$2,000,000.00 

$1,600,000 

00 

$400,000.00 

RTE.  57 

RECON.OF  RT.57,FR.SOUTHWESTFIELD  ST. TO  AGAWAM  T.L.  (WEST  PHAS 

115300 

CON 

PRI. 

2-5  YR 

$12,000,000.00 

$9,000,000 

00 

$3,000,000.00 

FOUR  INTERSECTIONS 

SAFETY  IMPROVEMENTS  TO  4  INTERSECTI0NS:MILL&147;MILL  &57;MILL 

HAZ 

ELIM 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

GARDEN  ST. 

RECONSTRUCT  GARDEN  ST.  FROM  BOWLES  RD  TO  NEW  RTE.  57  RAMPS 

URB 

SYS 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

WESTFIELO  ST. 

RECONSTRUCT  WESTFIELD  ST.  FROM  PINE  ST.  TO  PROVIN  MTN.  DR. 

URB 

SYS 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

NORTH  WEST  ST. 

RECONSTRUCTION  OF  NORTH  WEST  ST.  FROM  57  TO  N.  WESTFIELD  ST. 

URB 

SYS 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

3  LOCATIONS 

SAFETY  IMPVTS.  TO  MILLS  SPFLD. , POPLAR, &  SUFFIELD  STS. 

160050 

URB 

SYS 

PROPOSAL 

$350,000.00 

$262,500 

00 

$87,500.00 

************************ 


*  AMHERST 


*  NUMBER  OF  PR0JECTS:8 


************************ 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


RTE.  116  PRELIMINARY  ENGINEERIN  FOR  RECONST . FR .GRAMBY-SO. HADLEY  TL.  NO  82250  CON. PRI.  AE/CON 

DISTRICTWIDE  MAINT . -RECONSTRUCT  DRAINAGE  STRUCTURES  IN  OIST.  2  (HADLEY, HOL  21118  NFA  AE/CON 

FIVE  COLLEGE  BIKE  PAT  FIVE  COLLEGE  BIKE  PATH  LOCATED  IN  AMHERST , HADLEY  &  NORTHAMPTO  25675  NFA  AE/CON 

RTE.  116  RESURFACE  RT116,1M  SO.  FT.  RV.(SHAY  ST .  -  H  .CENT  .SO.  BAY  RD.)  82402  NFA  AE/CON 

RTE.  116  RECONST.fr. GRAMBY-SO. HADLEY  TL.  NO.  5260'BEYOND  INTER.  OF  CTR  82250  CON. PRI.  2-5  YR 

RT.  63  RESURF.RT.63,M.M.0.0  TO  M.M. 13.8; AMHERST , LEVERETT, SUNDERLAND,  1991  NFA           2-5  YR 


WEST  AND  SHAY  STS. 
EAST  LEVERETT  RD. 


INTERSECTION  SAFETY  IMPROVEMENTS  AT  WEST  AND  SHAY  STS. 
REHABILITATION  OF  ROAD  GRADE  NEAR  CUSHMAN  RD. 


URB  SYS(  PROPOSAL 
URB  SYS(  PROPOSAL 


$350,000.00 

$146,000.00 
$4,500,000.00 

$980,000.00 
$3,500,000.00 

$600,000.00 
$85,000.00 

$200,000.00 


$262,500.00 
$0.00 
$0.00 
$0.00 
$2,625,000.00 
$0.00 
$63,750.00 
$150,000.00 


STATE  SHARE 

$87,500.00 
$146,000.00 
$4,500,000.00 
$980,000.00 
$875,000.00 
$600,000.00 
$21,250.00 
$50,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


BELCHERTOWN 


*  NUMBER  OF  PR0JECTS:3 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


WILSON  ST.  BR.  PRLIMINARY  ENGINEERING  FOR  BR  8-5-23, WILSON  ST.  BR  OVER  B  &  H  U2265  BRIDGE  R  AE/CON  $80,000.00  $64,000.00 

WILSON  ST.  BR.  8-5-23, WI LSON  ST.  BR  OVER  B  &  M  U2265  BRIDGE  R  2-5  YR  $800,000.00  $640,000.00 

RTE.  202  RECONSTRUCTION  OF  MAPLE  ST.  BRIDGE    It  B-5-15  OVER  CV  RR  102053  NFA  2-5  YR  $640,000.00  $0.00 


STATE  SHARE 

$16,000.00 
$160,000.00 
$640,000.00 


****••••••*••*••******** 


*  BRIMFIELD 


*  NUMBER  OF  PROJECTS :1 


FACILITY 
RTE.  20 


DESCRIPTION  REC.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

RESURFACE  RTE.  20  FROM  .75  OF  MONSON  T.L.  TO  APPROX.  2.5  MI.      99105  NFA  AE/CON  $350,000.00  $0.00  $350,000.00 


*  CHESTER 


*  NUMBER  OF  PROJECTS: 1 


FACILITY 
BLAND FORD  RD. 


DESCRIPTION 


RECONSTRUCTION  ON  BR.#  C-11-46,  BLANDFORD  RD. 


REC.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

5950  BRIDGE  R  AE/CON  $640,000.00  $512,000.00  $128,000.00 


*  CHESTERFIELD  *  NUMBER  OF  PR0JECTS:2 

************************ 


FACILITY 


DESCRIPTION 


REC.  if  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


RTE.  143 
RTE.  143 


FULL  RECON.  FROM  WORTHINGTON  T.L.  EAST  TO  WESTFIELD  RIVER  93310  RURAL  2N  AE/CON 

PRELIMINARY  ENGINEERING  FOR  FULL  RECON.  FROM  WORTHINGTON  T.L.    93310  RURAL  2N  AE/CON 


$3,000,000.00  $2,250,000.00 
$100,000.00  $75,000.00 


STATE  SHARE 

$750,000.00 
$25,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


CHICOPEE 


•  NUMBER  OF  PROJECTS: 15 


FACILITY 

DESCK 1 PT ION 

REC  19 

FUND  1 Nu 

DD 1  no  1  TV 
PR  I  OR  1  IT 

COST 

FEDERAL  SHARE 

CTATC  CUADC 

SI  A  It  StIAKc 

MCKINSTRY  AVE. 

PRt  L  1  Ml  NART   cNu  1  NtcK  1  Nu   rUK  KcUUN   OK  lUut   L    1 0  «•  UVCK  tf&n  KK 

DDI nfc  D 

AE/CON 

»£UU , UUU . UU 

$160,000 

00 

9H\J  f  UUU  •  UU 

RTE.  1-391 

KtLUNb  I  KUL  1  I  UN  UN  dK  .  IFU  'IjhI   At   t\-  c.\    OA  ,    WUK^    1 N  nULU^t 

OH  f 

DDI  r\f*C  D 

HRIDbt  R 

AE/CON 

•o  ton  nn 

$1,904 

00 

9**  /  O  .  UU 

MCKINSTRY  AVE. 

EncRGENCY  REPAiRS  ON  BR.Irl.  13  H/Dfirfl  R.R. 

NFA 

AE/CON 

•  i  f\f\  Ann  Fin 
»1UU,0UU.UU 

$0 

00 

»1 UU , UUU , UU 

RTE.  116 

RESURr.   RTE.    ilO  rROn  JUHN  bl.   b  LT    lU  niA 

0£OU1 

NFA 

AE/CON 

»OcU,UUU.UU 

$0 

00 

«OcU , UUU . UU 

RTE.  33 

SiLTATION  OF  BOX  CULVERT   SI  A. Itn+oU, LARRIES  LANGWALD  BROOK  UN 

111 cnc 

NFA 

AE/CON 

$0 

00 

9j5 , UUU . UU 

OISTRICTWIOE 

UAtkIT       ncm  l^f^C    Ufl  C    UAD^CDC    nU    UAD       CTATC    UTP  ULJA  V  C 

MAI  NT REPLACE  MILE  MARKERS  ON  VAR ,  SlAlE  HIGHWATS 

NFA 

AE/CON 

• 1 O    AAA  AA 
>1B,UUU.UU 

$0 

00 

• lO, UUU . UU 

RTE.  1-291 

NEW  RAMPS  AT  IZVl/MASS  PIKE  tXIT«FO(C0N  FULL  INTERCHANGE) 

6A000 

4R 

2-5  YR 

cnn    AAA  AA 

»3, 500, 000. 00 

$3,150,000 

00 

5350,000.00 

MCKINSTRY  AVE. 

RECON  BRIDGE  C-13-4  OVER  B&M  RR 

44625 

BRIDGE  R 

2-5  YR 

»2, 000, ODD. 00 

$1,600,000 

00 

$400,000.00 

GRANBY  RD. 

RECONSTRUCTION  OF  GRANBY  RD. 

29240 

URB  SYS 

2-5  YR 

$2,500,000.00 

$1,875,000 

00 

$625,000.00 

SHAUINIGAN  DR 

RECON  SHAUINIGAN  FR.  FULLER  RD-CHICOPEE/LUDLOU  T.L. 

128920 

URB  SYS 

2-5  YR 

$1,200,000.00 

$900,000 

00 

$300,000.00 

NEW  LOMBARD 

RECONSTRUCT  BRIDGE  #C-13-33  OVER  FULLER  BROOK 

BRIDGE  R 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

CHIC.  RIV.  BR. 

NEW  BR.  BETW.  FULLER  &  E .MAIN, ADJACENT  TO  I -291 (ROBINSON  BR.) 

43446 

NFA 

PROPOSAL 

$10,000,000.00 

$0 

00 

$10,000,000.00 

BUCKLEY  BLVD/PROSPECT 

RECONSTRUCTION  OF  BUCKLEY  BLVD.  AND  PORTION  OF  PROSPECT  ST. 

URB  SYS 

PROPOSAL 

$2,200,000.00 

$1,650,000 

00 

$550,000.00 

E.  MAIN  ST. 

RECON.  FROM  MAIN  ST. (CHIC.  FALLS)  TO  SPFLD.  C.L.dNCL.  INTERS 

URB  SYS 

PROPOSAL 

$1,500,000.00 

$1,125,000 

00 

$375,000.00 

FULLER  RD. 

RECON.  FROM  RT.  33  (INCL.  INTERSECTIONS)  TO  RT.   1-291  OVERPAS 

URB  SYS 

PROPOSAL 

$1,500,000.00 

$1,125,000 

00 

$375,000.00 

*  CUMMINGTON  *  NUMBER  OF  PROJECTS:! 

************************ 


FACILITY  DESCRIPTION  REC.  It  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

RTE.  9  BR. BETTER. #S  C-21 - ,C-21 -8C-21 -25,RT .9/WESTFIELD  RV.SE  BR. WEST  123768  NFA  AE/CON  $658,000.00  $0.00  $658,000.00 


*  EAST  LONGMEADOU  *  NUMBER  OF  PROJECTS :1 


FACILITY 
ALLEN  ST. 


DESCRIPTION  REC.  »  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

SIGNALS  AT  INTERSECTION  OF  ALLEN  &  PORTER.  EAST  LONGMEADOW         39530  HAZ.ELIM  AE/CON  $40,000.00  $36,000.00  $4,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


*  EASTHAMPTON  *  NUMBER  OF  PROJECTS :6 


FACILITY 

DESCRIPTION 

REG.  # 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

LOUOVILLE  RD. 

REPLACE  BRIDGE  E-5-7, LOUOVILLE  RD.  OV  NO. BRANCH  MANHAN  RIVER 

39860 

BRIDGE 

R 

AE/CON 

$700,000.00 

$560,000.00 

$140,000.00 

PARK  ST. 

PRELIMINARY  ENGINEERING  FOR  RECON.  OF  PARK  ST.  BRIDGE  OVER  PV 

48941 

BRIDGE 

R 

AE/CON 

$64,000.00 

$51,200.00 

$12,800.00 

RTE.  5 

PRELIMINARY  ENGINEERING  FOR  BR .REPLACE .BR .#E-5-4  RTE. 5  OVER  M 

78405 

BRIDGE 

R 

AE/CON 

$80,000.00 

$64,000.00 

$16,000.00 

RTE.  1-91 

REFLECTIVE  PAVT.  MARKINGS  IN  EASTHAMPTON, WHATELY 

156006 

NFA 

AE/CON 

$94,000.00 

$0.00 

$94,000.00 

PARK  ST. 

RECONSTRUCTION  OF  PARK  ST.  BRIDGE  OVER  PV  RR 

48941 

BRIDGE 

R 

2-5  YR 

$640,000.00 

$512,000.00 

$128,000.00 

RTE.  5 

BR. REPLACE. BR. #E-5-4  RTE. 5  OVER  MANHAN  RIVER  (CONN.RV.OXBOU) 

78405 

BRIDGE 

R 

2-5  YR 

$800,000.00 

$640,000.00 

$160,000.00 

*  GOSHEN  *  NUMBER  OF  PROJECTS: 2 


FACILITY  DESCRIPTION  REC.  U  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 


LOOMIS  ROAD  BRIDGE  REHAB.  G-6-2  OVER  STONE  BROOK  124306  NFA  AE/CON  $275,000.00  $0.00  $275,000.00 

RTE.  9  REMEDIAL  ACTION  FOR  CONTAMINATED  WATER  SUPPLY  142261  NFA  2-5  YR  $5,000.00  $0.00  $5,000.00 


•  GRANVILLE  *  NUMBER  OF  PR0JECTS:2 

************************ 


FACILITY  DESCRIPTION  REC.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 


GRANVILLE  BRS.  2  BRS. ;W. HARTLANO  RD. /HUBBARD  8K.G- 10- 1 ,RIPLEYS  RO./TRUMBLE  B    29290  NFA  PROPOSAL         $200,000.00  $0.00  $200,000.00 

RIPLEYS  RD  EMERGENCY  BRIDGE  REPAI RS, BR .#G- 10-5/TRUMBLE  BROOK  60475  NFA  PROPOSAL  $10,000.00  $0.00  $10,000.00 


40 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


HATFIELD 


•  NUMBER  OF  PROJECTS: 1 


FACILITY  DESCRIPTION 

RTE.  5  &  ELM  ST.  BR.  REPAIRS  TO  BR .OH- 1 1 -30,H- 1 1 -25 


REC.  «  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

=====r     ========     ========     ================     ===============  =====:^=====SS3 

58605  NFA  AE/CON  U75.000.00  SO. 00  1475,000.00 


HOLLAND 


*  NUMBER  OF  PROJECTS: 2 


FACILITY 


BRIMFIELD  RD. 
BRIMFIELD  RD. 


DESCRIPTION 


REC.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


PRELIMINARY  ENGINEERING  FOR  RECON.  BRIMFIELD  RD.  AND  MASHAPAU     8115  RURAL  2N  AE/CON  UOO.OOO.OO  $300,000.00 

RECON.  BRIMFIELD  RD.  AND  MASHAPAUG  RD.  8115  RURAL  2N  2-5  YR         $4,000,000.00  $3,000,000.00 


STATE  SHARE 

$100,000.00 
$1,000,000.00 


HOLYOKE 


*  NUMBER  OF  PR0JECTS:8 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


JACKSON  ST.  PRELIMINARY  ENGINEERING  FOR  RECON  BRIDGE  H-21 - 1 1 , JACKSON  ST. 

RTE.  116  BR.fS  H-21-65&  H-21 - 1 =S- 18-4  HOLYOKE-S.HADLEY  BR  OV  CONN  RIVE 

RTE.  1-91  BRIDGE  REPAIR, BR .#H- 1 -2, MT. PARK  ACCESS  OVER  1-91. HOLYOKE 

HOL YOKE/W.SPRINGFIELD  PRELIMINARY  ENGINEERING  FOR  RECON.  RT.5  FROH  E.ELM  ST.,  W.SPF 

JACKSON  ST.  RECON  BRIDGE  H-21 - 1 1 , JACKSON  ST.  OVER  2ND  LEVEL  CANAL 

MAIN  ST.  RECON  PORTIONS  MAIN&NORTH  CANAL  STS 

HOLYOKE/W. SPRINGFIELD  RECON.  RT.5  FROM  E.ELM  ST.,  W.SPFLO.  TO  S.MAIN,  HOLYOKE 

BEECH  ST.  SAFETY  IMPROVEMENTS  AT  SEVERAL  INTERSCET IONS  ON  BEECH 


35580  BRIDGE  R  AE/COM 
83300  BRIDGE  R  AE/CON 
41932  NFA  AE/CON 
41935  URB  SYS(  AE/CON 
35580  BRIDGE  R  2-5  YR 
41930  URB  SYS  2-5  YR 
41935  URB  SYS(  2-5  YR 

HAZ.ELIM  PROPOSAL 


$100,000.00 
$16,000,000.00 
$200,000.00 
$500,000.00 
$1,000,000.00 
$2,250,000.00 
$5,000,000.00 
$1,000,000.00 


$80,000.00 
$12,800,000.00 
$0.00 
$375,000.00 
$800,000.00 
$1,687,500.00 
$3,750,000.00 
$900,000.00 


STATE  SHARE 

$20,000.00 
$3,200,000.00 
$200,000.00 
$125,000.00 
$200,000.00 
$562,500.00 
$1,250,000.00 
$100,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY 


FISCAL  YEAR  1990 


HUNTINGTON 


NUMBER  OF  PR0JECTS:3 


FACILITY 

DESCRIPTION 

REC.  # 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  112 

BRIDGE  REPAIR  TO  BR#H-27-6, INCLUDE  RTE. 112  DECK  (CURBING 

81315 

NFA 

AE/CON 

S350.000.00 

$0.00 

$350,000.00 

RTE.  66, HUNTINGTON, 01 

PRLIMINARY  ENGINEERING  FOR  RECON.  RT-66  FROM  RT-112  TO  WESTHA 

119000 

OTHER  FE 

AE/CON 

1400,000.00 

$400,000.00 

$0.00 

RTE.  66, HUNTINGTON, 01 

RECONSTR.  RT-66  FROM  RT-112  TO  WESTHAMPTON  T.L. 

119000 

OTHER  FE 

2-5  YR 

$4,000,000.00 

$4,000,000.00 

$0.00 

*  LONGMEAOOW 

*  NUMBER  OF  PROJECTS :3 

FACILITY 

DESCRIPTION 

REC.  n 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  1-91 

RESURFACE  RTE.  1-91  FROM  CONN.  S.L.  -  SPFLD./CHIC.  LINE 

69615 

4R 

AE/CON 

$6,500,000.00 

$5,850,000.00 

$650,000.00 

RTE.  1-91 

MODIFY  DRAINAGE  &  LIGHTING 

U427 

NFA 

AE/CON 

$300,000.00 

$0.00 

$300,000.00 

FRANK  SMITH  RD. 

RECON  FRANK  SMI TH&REDFERN  RDS.  BTWN  WOLF  SWAMP  RD&CONVERSE 

27150  URB  SYS 

2-5  YR 

$1,500,000.00 

$1,125,000.00 

$375,000.00 

•  LUDLOW 

*  NUMBER  OF  PR0JECTS:5 

FACILITY 

DESCRIPTION 

REC.  # 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

WEST  ST. 

EMERGENCY  RECON.  WEST  ST.  BRIDGE  OVER  CHICOPEE  RIVER 

NFA 

AE/CON 

$800,000.00 

$0.00 

$800,000.00 

CENTER  ST. 

PRELIMINARY  ENGINEERING  FOR  RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO 

22362 

RURAL  2N 

AE/CON 

$95,000.00 

$71,250.00 

$23,750.00 

WEST  ST 

BR.L-16-16=S-24-1  RECON. WEST  RD/CHICOPEE  RIVER  MUN246000100 

U1050 

BRIDGE  R 

2-5  YR 

$800,000.00 

$640,000.00 

$160,000.00 

CENTER  ST. 

RECON  RTE.  21  FR  CHAPIN  ST.,NE  TO  BELCHERTOWN  LINE 

22362 

RURAL  2N 

2-5  YR 

$950,000.00 

$712,500.00 

$237,500.00 

SHAWINIGAN  DR. 

RELOC.  OF  SHAWINIGAN  DR.  FROM  CHICOPEE  C.L.  EAST  FOR  2000'  TO 

128925 

URB  SYS 

2-5  YR 

$400,000.00 

$375,000.00 

$25,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY 


FISCAL  YEAR  1990 


•  MONSON  *  NUMBER  OF  PROJECTS: 5 


FACILITY  DESCRIPTION  REG.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 


HOVEY  RD. 

PRELIMINARY  ENGINEERING  FOR  RECON.OF  HOVEY  RD.  BRIDGE  OVER  CO 

30512 

BRIDGE  R 

AE/CON 

A An    A A 

$64 , 000 . 00 

$51,200.00 

*  1  O   OA/1  An 

»l£,BUU.uU 

RTE.  32 

RESURFACE  &  RELATED  WORK  FROM  MONSON  CTR.  TO  CONN.  S.L.  (SOUT 

99805 

NFA 

AE/CON 

$923,000.00 

$0 

00 

$923,000.00 

PALMER  RD. 

BR.  M27-32(RTE.  32)OV  CENTRAL  VERMONT  RR&CHICOPEE  BK. 

UP  A 
Pirn 

AC /rnu 

>0 JO  f  uuu . uu 

$0.00 

HOVEY  RD. 

RECONSTRUCITON  OF  HOVEY  RD.  BRIDGE  OVER  CONRAIL 

30512 

BRIDGE  R 

2-5  YR 

$640,000.00 

$512,000.00 

$128,000.00 

RTE.  32 

RESURFACE  RTE. 32  FROM  MONSON  CTR.  TO  PALMER  T.L.  (NORTHERN  SE 

9980A 

NFA 

2-5  YR 

$1,200,000.00 

$0.00 

$1,200,000.00 

•  NORTHAMPTON 

•  NUMBER  OF  PROJECTS: 15 

************************ 

FACILITY 

DESCRIPTION 

REC.  U 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  1-91 

RESURFACE  RTE.  1-91  FROM  NORTHAMPTON  THRU  HATFIELD, END  IN  UAH 

69910 

4R 

AE/CON 

$4,500,000.00 

$4,050,000 

00 

$450,000.00 

MAIN  ST. 

BRIDGE  N-19-45,MAIN  ST. /MILL  RIVER  OXBOW 

24131 

NFA 

AE/CON 

$73,097.00 

$0 

00 

$73,097.00 

NO.  ELM  ST. 

RECON  TWO  INTERSECTIONS  ON  NORTH  ELM  ST. 

52130 

NFA 

AE/CON 

$500,000.00 

$0 

00 

$500,000.00 

RTE.  1-91 

BR.REP.BR.#S;E-5-25/BMRR.&  E-5-26=N- 19-57, I -91/MANHAN  RV.OXB 

69905 

NFA 

AE/CON 

$550,000.00 

$0 

00 

$550,000.00 

RTE.  66, NORTHAMPTON 

PRLIMINARY  ENGINEERING  FOR  RECON.OF  RT.66  FR.RTE.9  TO  WESTHAM 

1E+06 

OTHER  FE 

AE/CON 

$800,000.00 

$800,000 

00 

$0.00 

MILL  RIVER 

REHAB.  OF  BRIDGE  #S  N-19-16  A&B  OVER  MILL  RIVER 

BRIDGE  R 

2-5  YR 

$0.00 

$0 

00 

$0.00 

CLEMENT  ST. 

RECON.  CLEMENT  ST.  BRIDGE  OVR.  MILL  R.(N-19-47 

15350 

BRIDGE  R 

2-5  YR 

$1,000,000.00 

$800,000 

00 

$200,000.00 

MULBERRY  ST. 

RECON  MULBERRY  ST.  BRIDGE  N-19-28  OV  MILL  RIVER 

48907 

BRIDGE  R 

2-5  YR 

$1,000,000.00 

$800,000 

00 

$200,000.00 

RT. 10, EAST.  & 

NORTHAM 

RESURFACE  RT . 10,M.M.23.9  TO  M.M.25.2,EASTHAMTON/NORTHAMPTON 

78390 

NFA 

2-5  YR 

$175,000.00 

$0 

00 

$175,000.00 

RTE.  66, NORTHAMPTON 

RECONSTRUCTION  OF  RT.66  FR.RTE.9  TO  WESTHAMPTON  TOWN  LINE 

1E+06  OTHER  FE 

2-5  YR 

$8,000,000.00 

$8,000,000 

00 

$0.00 

OLD  SOUTH  ST. 

RECON.  OLD  SOUTH  ST. 

52131 

URB  SYS 

2-5  YR 

$900,000.00 

$675,000 

00 

$225,000.00 

RTE.  1-91 

BR. REP. ;#N-19-63,I-91/BMRR, #19-61, 1-91/0LD  FERRY  RD;#19-60,I- 

69902 

NFA 

2-5  YR 

$525,000.00 

$0 

00 

$525,000.00 

DAMON  RD.  AND 

BRIDGE 

SAFETY  IMPROVEMENTS  DAMON  RD  AND  BRIDGE  ST.  (RTE. 9) 

HAZ.ELIM 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

CONZ  ST. 

RECON.  OF  CONZ  ST.   INCLUDING  INTERSECTION  WITH  RTES.  5  AND  10 

URB  SYS 

PROPOSAL 

$0.00 

$0 

00 

$0.00 

OLD  SOUTH  ST  RTE.  66 

CONSTRUCTION  OF  CONNECTOR  BETWEEN  OLD  SOUTH  ST  AND  RTE.  66 

URB  SYS 

PROPOSAL 

$1,040,000.00 

$780,000 

00 

$260,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -   FISCAL  YEAR  1990 


•  PALMER  *  NUMBER  OF  PR0JECTS:5 

************************ 


FACILITY 

DESCRIPTION 

REC.  # 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  32 

PRELIMINARY  ENGINEERING  FOR  RECON.  OF  RTE.  32  THORNDIKE  ST. 

T  111304 

CON 

PRI . 

AE/CON 

S3D0. 000.00 

$225,000.00 

$75,000.00 

SHEARER'S  CORNER 

INTERSECTION  IMPROVEMENTS  RTES.20  AND  181 

111308 

NFA 

AE/CON 

$150,000.00 

$0. 

00 

$150,000.00 

RTE.  32 

BR.RECONST;BR.lW>-1-20(STONE  ST.  BRIDGE)  OVER  CONRAIL 

111301 

BRIDGE  R 

2-5  YR 

$700,000.00 

$560,000.00 

$140,000.00 

RTE.  32 

RECONSTRUCTION  OF  RTE.  32  THORNDIKE  ST.  TO  WARE  T.L. 

111304 

CON 

PRI. 

2-5  YR 

$3,000,000.00 

$2,250,000.00 

$750,000.00 

RTE.  32 

TRUCK  TRAFFIC  ANALYSIS 

PUED 

PROPOSAL 

$26,444.00 

$0.00 

»£U,UUU.UU 

•*********************** 

*  PLAINFIELD 

*  NUMBER  OF  PROJECTS: 1 

FACILITY 

DESCRIPTION 

REC.  # 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  116 

RECON  FR  PLAINFIELO/ASHFIELD  TL  U'LY  APPROX  6MILES 

83600 

RURAL  2N 

2-5  YR 

$8,000,000.00 

$6,000,000.00 

$2 , OuO , ODD . 00 

*  REGIONWIOE 

*  NUMBER  OF  PROJECTS: 16 

************************ 

FACILITY 

DESCRIPTION 

REC.  n 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

EOTC 

ACCESSIBLE  VEHICLES  &  SUPPORT  EQUIPMENT 

SEC 

16{b 

AE/CON 

$348,150 

00 

$278,520. 

00 

$69,630.00 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE:  E&H 

SEC 

18  R 

AE/CON 

$58,000 

00 

$2,612. 

00 

$15,894.00 

PVTA 

RURAL  TRANSIT  OPERATING  ASSISTANCE 

SEC 

18  R 

AE/CON 

$150,000 

00 

$68,788. 

00 

$40,606.00 

PVTA 

RURAL  TRANSIT  ASSISTANCE:  ADMINISTRATIVE  SUPPORT 

SEC 

18  R 

AE/CON 

$28,700 

00 

$20,000. 

00 

$4,350.00 

PVTA 

10  ACCESSIBLE  VANS 

SEC 

9-CA 

AE/CON 

$300,000 

00 

$240,000. 

00 

$30,000.00 

PVTA 

4  SUPERVISORY  CARS 

SEC 

9-CA 

AE/CON 

$50,000 

00 

$40,000. 

00 

$5,000.00 

PVTA 

2  SERVICE  TRUCKS 

SEC 

9-CA 

AE/CON 

$65,000 

00 

$52,000. 

00 

$6,500.00 

PVTA 

FIREHOUSE  CONSTRUCTION 

SEC 

9-CA 

AE/CON 

$800,000 

00 

$640,000. 

00 

$80,000.00 

PVTA 

SMALL  TOOLS  &  EQUIPMENT 

SEC 

9-CA 

AE/CON 

$30,000 

00 

$24,000. 

00 

$3,000.00 

PVTA 

SPECIAL  SHELTERS 

SEC 

9-CA 

AE/CON 

$1,000,000 

00 

$800,000. 

00 

$100,000.00 

PVTA 

IMPROVEMENTS  TO  ROOF ,DRA I NAGE ,  &  STORAGE  GARAGE 

SEC 

9-CA 

AE/CON 

$160,000 

00 

$128,000. 

00 

$16,000.00 

PVTA 

REHABILITATION  OF  30'  UMASS  BUSES  (1980) 

SEC 

9-CA 

AE/CON 

$150,000 

00 

$120,000. 

00 

$15,000.00 
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r 1 UNttK   VAL  Lb  T  rKUJbLIb 

BY  MUNICIPALITY 

-  FISCAL 

v  r  A  n    1 nan 
YEAR  IWU 

PVTA 

in    Dl  ICC  C 

SEC.9-CA 

AE/CON 

* 1  ^nn  nnn  nn 
* 1 , OUU , UUU , UU 

»  1  ,  COKJ  f  UUU  .  UU 

9 lOU , UUU . UU 

PVTA 

PLANNING 

SEC.9-CA 

AE/CON 

$16,470.00 

$13,176.00 

$1,647.00 

PVTA 

OPERATING  ASSISTANCE  FOR  E&H  SPECIAL  TRANSIT  SERVICES 

SEC.9-0P 

AE/CON 

$1,239,703.00 

$277,296.00 

$539,419.00 

PVTA 

OPERATING  ASSISTANCE  FOR  FIXED  ROUTE  SERVICE 

SEC.9-0P 

AE/CON 

$8,866,664.00 

$1,983,306.00 

$3,865,422.00 

*  RUSSELL 

*  NUMBER  OF  PR0JECTS:3 

FACI L I TY 

nCCPDIDTT  nu 
UtoLK 1 r 1 lUN 

REC.  « 

FUNDING 

DD  f  no  1  TV 
r  K 1  UK  1  1  T 

LUST 

rcUcKAL  bnAKt 

STRATHHORE  BRIDGE 

PRELIMINARY  ENGINEERING  FOR  RECON  STRATHMORE  MILLS  BRIDGE  R-1 

132000 

BRIDGE  R 

AE/CON 

$210,000.00 

$168,000.00 

$42,000.00 

STRATHMORE  BRIDGE 

RECON  STRATHMORE  MILLS  BRIDGE  R-13-2  OV  WESTFIELD  RIVER 

132000 

BRIDGE  R 

2-5  YR 

$2,100,000.00 

$1,680,000.00 

$420,000.00 

RTE.  20 

"ROCK  BOLTING"  FROM  INTERSECTION  RTE.  23  WEST  -  INT.  OF  STRAT 

100A61 

HAZ.ELIM 

PROPOSAL 

$500,000.00 

$450,000.00 

$50,000.00 

*  S.  HADLEY 

*  NUMBER  OF  PROJECTS:! 

FACILITY 

DESCRIPTION 

REC.  M 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

MAIN,  BRIDGE  &  LAMB 

RECONSTRUCT  MAIN,  BRIDGE  &  LAMB  STS. 

URB  SYS 

PROPOSAL 

$3,000,000.00 

$2,250,000.00 

$750,000.00 

*  SOUTHWICK 

*  NUMBER  OF  PR0JECTS:2 

c *r  t  1  T  TV 

REC.  # 

FUNDING 

DD ino 1  TV 

rK 1 UK 1  1  I 

rPnPDAI  CUADP 

rCUCKnL  onAKC 

SHEEP  PASTURE  RD . 

REHAB.  AND  RECON.  BR.  S-22-2  OVER  GREAT  BROOK 

39810 

NFA 

AE/CON 

$39,000.00 

$0.00 

$39,000.00 

COLLEGE  HIGHWAY 

REP.&  IMPROV.TO  EXIST. DRAIN. (INCL.RESURF.)WESTFIELD  C.L.  TO  C 

78702 

NFA 

2-5  YR 

$2,400,000.00 

■  $0.00 

$2,400,000.00 
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PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -  FISCAL  YEAR  1990 


•  SPRINGFIELD  •  NUMBER  OF  PR0JECTS:21 


FACILITY 

DESCRIPTION 

REC.  « 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

RTE.  1-291 

MEDIAN  GUARDRAIL  IMPRVTS.  FROM  STA. 130+75  TO  TERMIN. 

STA. 45+0 

64106 

4R 

AE/CON 

$480,000.00 

no 

$48,000.00 

RTE.  1-91 

BR. REPAIR  (BR.#S-24-61B),OFF  RAMP  TO  RT.  1-291 

69626 

4R 

AE/CON 

$300,000.00 

uu 

$30,000.00 

MEMORIAL  BRIDGE 

RECON  MEM.BR(S-24-30=W-21-1)OV  CONN.  R.  (SPNGFLD/W.  SPFLD) 

45390 

BRIDGE  R 

AE/CON 

$16,000,000.00 

CI 7  Ann  nnn 

nn 
uu 

$3,200,000.00 

ROOSEVELT  AVE. 

PRELIMINARY  ENGINEERING  FOR  BR.RECONST;ROOSEVELT  AVE. 

BR.#S-2 

61405 

BRIDGE  R 

AE/CON 

$64,000.00 

<^ 1  7nn 

nn 
uu 

$12,800.00 

RTE.  20A 

PRELIMINARY  ENGINEERING  FOR  BR  S-24-19  PASCO  RD.  OVER 

CONRAIL 

101800 

BRIDGE  R 

AE/CON 

$150,000.00 

€i7n  nnn 

nn 
uu 

$30,000.00 

DISTRICT  2 

FACILITIES  CONSTRUCTION  -  DISTRICT  2  GARAGE 

131345 

NFA 

AE/CON 

$1,011,000.00 

^n 

nn 
uu 

$1,011,000.00 

PARKER  ST./COOLEY  ST. 

TRAFFIC  IMPROVEMENTS  BOSTON  RD  TO    ALLEN  ST. 

55811 

URB 

SYS 

AE/CON 

$3,000,000.00 

^0  o^f\  nnn 

nn 
uu 

$750,000.00 

ROOSEVELT  AVE. 

BR.RECONST;ROOSEVELT  AVE.  BR.#S-24-90  OVER  CONRAIL 

61405 

BRIDGE  R 

2-5  YR 

$640,000.00 

cm  7  nnn 

nn 
uu 

$128,000.00 

RTE.  20A 

BR  S-2A-19  PASCO  R0(RTE.  20A)  OVER  CONRAIL 

101800 

BRIDGE  R 

2-5  YR 

$1,500,000.00 

*1  5nn  nnn 

nn 
uu 

$300,000.00 

GREAT  BARR./SPFLD 

ROADSIDE  BEAUTIFICATION,  GREAT  BARRINGTON/SPRINGFIELD 

119904 

NFA 

2-5  YR 

$10,000.00 

^n 

nn 
uu 

$10,000.00 

MAIN  ST.  (PHASE  II) 

RECONSTRUCTION  OF  PHYSICAL  ROADWAY 

URB 

SYS 

2-5  YR 

$4,000,000.00 

nnn  nnn 

nn 
uu 

$1,000,000.00 

MAIN  ST.  (PHASE  I) 

RESIGNALIZATION  OF  MAIN  ST. 

URB 

SYS 

2-5  YR 

$250,000.00 

* lO  r , JUU 

no 

uu 

$62,500.00 

MAIN  ST. 

MAIM  ST.  PEDESTRIAN  MALL  (PHASE  I) 

42650 

URB 

SYS 

2-5  YR 

$2,500,000.00 

$1,875,000 

00 

$625,000.00 

4  LOCS. 

SIGNALS  AT  4  LOCATIONS 

131353 

URB 

SYS 

2-5  YR 

$400,000.00 

$300,000 

00 

$100,000.00 

BOSTON  RD. 

RECON.  AND  SIGNAL  IMPROVEMENTS  BOSTON  ROAD  PASCO  RD. 

TO  T.L. 

CON 

PRI. 

PROPOSAL 

$7,000,000.00 

$5,250,000 

00 

$1,750,000.00 

PARKER  ST. UNDERPASS 

WIDEN  PARKER  UNDER  CONRAIL 

NFA 

PROPOSAL 

$3,000,000.00 

$0 

00 

$3,000,000.00 

BLUNT  PARK  RD. 

CONSTRUCT  NEW  ROADWAY  FROM  TAPLEY  TO  ROOSEVELT 

URB 

SYS 

PROPOSAL 

$2,500,000.00 

$1,875,000 

00 

$625,000.00 

STATE  ST. 

RECONSTRUCT  &  SIGNALIZE,  FROM  CONCORDE  TERR.  TO  BLUNT 

PARK  RD 

URB 

SYS 

PROPOSAL 

$2,000,000.00 

$1,500,000 

00 

$500,000.00 

MAIN  ST.  (PHASE  III) 

SIDEWALKS.LIGHTING, AMENITIES 

URB 

SYS 

PROPOSAL 

$6,000,000.00 

$4,500,000 

00 

$1,500,000.00 

7  INTERSECTIONS 

RECONSTRUCT  E.COLUMBUS  3  VERNON, SSTATE, STATES  MAIN.aCHESTNUT, 

130750 

URB 

SYS 

PROPOSAL 

$250,000.00 

$187,500 

00 

$62,500.00 

SUMNER  AVE. 

RECON.  PORTIONS  OF  SUMNER  AND  ALLEN  STREETS  INCLUDING 

THE  "X" 

144005 

URB 

SYS 

PROPOSAL 

$5,000,000.00 

$3,750,000 

00 

$1,250,000.00 

************************ 


WALES 


*  NUMBER  OF  PROJECTS :1 


************************ 


FACILITY 


DESCRIPTION 


BR  W-2-5 


BRIDGE  REPAIRS  W-2-5, LAUREL  HILL  RD  OV  WALES  BROOK 


REC.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

95655  NFA  AE/CON  $90,048.00  $0.00  $90,048.00 
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*  WEST  SPRINGFIELD 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY  -   FISCAL  YEAR  1990 


*  NUMBER  OF  PR0JECTS:3 


FACILITY 


DESCRIPTION 


REG.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


RT. 20, W.SPRINGFIELD     BRIDGE  REPAIR,BR.I»W-21 -27  RT.20  (PARK  ST.)/RT.5  (TUNNEL)           101005  NFA  AE/CON  $928,000.00 

SEAL  ROOF  a  ASHLEY  AVE  FOREMAN'S  HEADQUARTERS                            155180  NFA  AE/CON  $12,000.00 

RTS.I-91-I90,W. SPRING  BR .#W-21 - , (BR .REPAIRS) I -91  - 1 -90  CONNECTOR/RT .5                            70301  NFA  2-5  YR  $350,000.00 

RTE.  5                          RECONSTRUCT, RESURFACE, REALIGN, RESIGNALIZE  &BEAUTIFY  RIVEROALE              URB  SYS  PROPOSAL  $0.00 


$0.00 
$0.00 
$0.00 
$0.00 


STATE  SHARE 

$928,000.00 
$12,000.00 
$350,000.00 
$0.00 


*  WESTFIELD 


*  NUMBER  OF  PROJECTS:  10 


FACILITY 

DESCRIPTION 

REC.  « 

FUNDING 

PRIORITY 

COST 

FEDERAL  SHARE 

STATE  SHARE 

N.  ELM  ST. 

GEOMETRIC  IMPVTS.  &  NEW  SIGNALS  a  INTERSECTION  OF  N.ELM  &  NOT 

52120 

HAZ 

ELIM 

AE/CON 

$45,000.00 

$40,500.00 

$4,500.00 

RTE.  20 

REPLACE  GUARDRAILS  W/  STEEL  BEAM  &  RELATED  WORK  IN  S.HAMPTON, 

78703 

NFA 

AE/CON 

$500,000.00 

$0.00 

$500,000.00 

RT. 10, WESTFIELD 

RESURFACING  RT . 10,M.M. 1 1 .5  TO  M.M.20.8,WESTFIELD/SOUTHAMPTON 

78704 

NFA 

AE/CON 

$500,000.00 

$0.00 

$500,000.00 

RT.20, WESTFIELD 

BRIDGE  REPAIR  ON  BRIDGE  *W-25-4 ,RT .20/WESTF lELD  RIVER  &  BR.  2 

78705 

NFA 

AE/CON 

$300,000.00 

$0.00 

$300,000.00 

GRANVILLE  RD. 

BR.  REP.  W-25-8, GRANVILLE  RD.  BRIDGE  OVER  MUNN  BROOK 

78822 

NFA 

AE/CON 

$231,000.00 

$0.00 

$231,000.00 

LOOMIS  ST. 

RECON  BRIDGE  W- 25 -12, LOOM  IS  ST.  OVER  MUNN  BROOK 

78823 

NFA 

AE/CON 

$75,000.00 

$0.00 

$75,000.00 

POCHASSIC  ST. 

REPLACE  BRIDGE  #W-25-11,  POCHASSIC  ST.  OVER  RAILROAD 

BRIDGE  R 

2-5  YR 

$0.00 

$0.00 

$0.00 

DEPOT  SO. 

DEPOT  SQUARE 

19480 

URB 

SYS 

2-5  YR 

$1,000,000.00 

$750,000.00 

$250,000.00 

GREAT  BRIDGE 

CONSTRUCTION  OF  NEW  BRIDGE  PARALLEL  TO  EXISTING  STRUCTURE 

CON 

PRI . 

PROPOSAL 

$4,000,000.00 

$3,000,000.00 

$1,000,000.00 

2  LOCATIONS 

IMPROVEMENTS  TO  ARCH  RD.  &  A  PORTION  OF  LOCKHOUSE  RD. 

141350 

URB 

SYS 

PROPOSAL 

$1,000,000.00 

$750,000.00 

$250,000.00 

************************ 

*  WESTHAMPTON  *  NUMBER  OF  PR0JECTS:3 

************************ 


FACILITY 


DESCRIPTION 


REC.  #  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


STATE  SHARE 


RHODES  RD.  REPAIRS  BR, (RHODES  RD  OV  UNNAMED  BROOK )WESTHAMPTON 

RESRVOIR  /KINGS  HUY.  RECONSTRUCTION  OF  BR IDGES ,DRA I NAGE , RESURFAC I NG, ETC . 
COUNTY  RD.  RECONSTRUCTION  OF  COUNTY  RD  FROM  EAST  ST.  SOUTHERLY 


119022  NFA  AE/CON  $31,000.00 

RURAL  2N  PROPOSAL  $0.00 
URB  SYS    PROPOSAL  $0.00 


$0.00 
$0.00 
$0.00 


$31,000.00 
$0.00 
$0.00 


47 


PIONEER  VALLEY  PROJECTS  BY  MUNICIPALITY 


FISCAL  YEAR  1990 


*  WILBRAHAH 


FACILITY 
BOSTON  RD. 


•  NUMBER  OF  PROJECTS:! 


DESCRIPTION 

OLD  BOSTON  RD  BRIDGE  U-3S-11  OVER  CONRAIL 


REG.  #  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

S3600  NFA  2-5  YR  $600,000.00  SO. 00  $600,000.00 


*  WILLIAMSBURG 


*  NUMBER  OF  PROJECTS: 2 


FACILITY 


DESCRIPTION 


REC.  n  FUNDING    PRIORITY  COST 


FEDERAL  SHARE 


RT.9,UILLIAMSBURG,0-2  SLOPE  &  DRAINAGE  BETTERMENT ,RT .9. GOSHEN  T .L . ;STA.0+00  EAST  FO    21111  NFA  AE/CON  $500,000.00 

RTE.  143  RESURFACE  PORTIONS  OF  RTE.  U3  RURAL  2N  PROPOSAL  $0.00 


$0.00 
$0.00 


STATE  SHARE 

$500,000.00 
$0.00 


WORTHINGTON 


FACILITY 
RTE.  143 


NUMBER  OF  PROJECTS: 1 


DESCRIPTION  REC.  M  FUNDING    PRIORITY  COST  FEDERAL  SHARE  STATE  SHARE 

RECON  FR  WORTHINGTON  4CRNRS-CHESTERFIELD  TL  (PHASE  1  PROJ)         93375  RURAL  2N  2-5  YR         $3,000,000.00       $2,250,000.00  $750,000.00 
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■  APPENDIX  A:  AIR  QUALITY  COMPLIANCE 


TIP  COMPLIANCE 


WITH  TRANSPORTATION-AIR  QUALITY 
(CONSISTENCY  STATEMENT) 


CONSIDERATIONS 


I .  Introduction  and  Overview 

In  order  to  determine  the  consistency  of  regional  Transportation  Improveinent  Programs  with  the 
Massachusetts  State  Implementation  Plan  for  Air  Quality  (SIP),   federal,  state  and  regional 
J    agencies  developed  revised  technical  procedures  in  1981  which  would  enable  the  PVPC  and  other 
I    Massachusetts  regional  planning  agencies  to  document  progress  in  achieving  compliance  with  the 
i    Clean  Air  Act. 

11    The  approved  technical  procedure  was  to  be  applied  to  any  project  contained  in  the  Annual 
Element  of  the  subject  TIP  which: 

1.  Will  require  an  Environmental  Impact  Statement  prior  to  implementation,  and/or 

2.  Will  have  an  appreciable  effect  upon  the  vehicle  capacity  or  speed  of  the  roadway  link 
and/or  intersection  which  will  be  improved  or  modified  as  a  result  of  a  specific 
transportation  project  proposal  programmed  in  the  TIP. 

Consequently,  for  any  Annual  Element  project  to  which  one  or  both  of  the  above  cited  criteria 
are  applicable,  the  required  consistency  review  must  include  a  quantitative  assessment  of  the 
project  to  identify  what  effects  the  project  will  have  on  regional  hydrocarbon  emissions. 

II.  Results  of  Project-Specific  Consistency  Analysis 

The  consistency  review  performed  by  the  PVPC  for  the  Fiscal  Year  1990  version  of  the  TIP  began 
with  a  comprehensive  assessment  of  all  Annual  Element  projects  contained  in  the  document.     As  a 
result  of  this,   it  was  determined  that  there  was  a  total  of  seven  Annual  Element  projects  to 

I which  one  or  more  of  the  above  mentioned  criteria  applied.     Thus,  the  PVPC  was  required  to 
perform  a  detailed  and  quantitative  consistency  assessment  for  a  total  of  seven  Annual  Element 
projects  from  the  F.Y.    1990  TIP.  Table  Al-1  presents  the  results  of  this  analysis. 
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Table  Al-1 

SUMMARY  OF  ANTICIPATED  AIR  QUALITY   IMPACTS  OF  SELECTED  PROJECTS 
IN  THE  ANNUAL  ELEMENT  -  FISCAL  YEAR  1990 


MUNICIPALITY 


FACILITY 


DESCRIPTION 


EMISSION 
REDUCTIONS 


Northampton 
Palmer 
Agawam 
Agawam 

Springfield 

Ludlow 

Plainf ield 


N.  Elm  St. 
Shearer's  Cnr. 
Rcvite  57 
Suffield  St. 

4  Logs . 

Center  St. 
Route  116 


Reconstruction  of  2  intersections. 
Intersection  improvements,  Rte.20  &  181 
Relocate  portion  of  Rte.  57 


1/ 

1/ 

788  tons/yr  2/ 


Roadway  improvements  @  Silver  and 

Suffield  Sts.;from  Silver  to  Shoemaker  1/ 

Reconstruction  of  Hancock  &  King;  Parker 
&  Nantasket;  State  &  Homer;  St.  James  & 
Worthington  1/ 

Reconstruction  of  Rte.   21  from  Chapin  St., 
NE  to  Belchertown  line  1/ 

Reconstruction  from  Plainf ield/Ashf ield 
line,  westerly  approximately  6  miles  1/ 


1/  insufficient  data  available  at  this  time 
2/  Source:     Route  57  EIS 
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As  can  be  readily  determined  from  the  data  presented  in  Table  Al-1,  the  amount  of  total 
vehicle  emissions  will  be  reduced  as  a  result  of  these  projects.     Similarly,   all  of  these 
projects  taken  together  will  have  a  positive  affect  on  air  quality  in  both  the  short-  and  long- 
range  future.     Because  of  this,   it  can  be  concluded  that  the  applicable  Annual  Element  projects 
contained  in  the  F.Y.   1990  TIP  for  the  Pioneer  Valley  Region  are  consistent  with  the  most 
current  version  of  the  Massachusetts  SIP. 

III.  Conclusion 

Based  upon  the  foregoing  analysis,  the  PVPC  acting  on  behalf  of  the  MPO  for  the  Pioneer  Valley 
Region  concludes  the  following  regarding  the  Region's  Fiscal  Year  1990  TIP: 

o  That  the  Fiscal  Year  1990  TIP  incorporates  transportation  air  quality  considerations  as 
required  by  the  Federal  Highway  Administration  and  the  Urban  Mass  Transportation 
Administration. 

o  That  the  Fiscal  Year  1990  TIP,  and  the  majority  of  select  types  of  Annual  Element 

projects  contained  therein,  are  in  conformance  with  the  most  current  Massachusetts  SIP 
based  upon  results  of  quantitative  assessments  performed  for  each  project  utilizing  an 
approved  set  of  technical  procedures. 
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■  APPENDIX  B:  TRANSIT  DOCUMENTATION 


PRIVATE  ENTERPRISE  PARTICIPATION 


URBAN  MASS  TRANSPORTATION  ADMINISTRATION  (UMTA) 


On  October  22,   1984,  the  Urban  Mass  Transportation  Administration  (UMTA)   issued  their 
strengthened  statement  on  private  enterprise  policy.     In  accordance  with  UMTA's  requirements, 
the  Pioneer  Valley  Planning  Commission  (PVPC)  has  prepared  a  policy  for  more  comprehensive 
involvement  of  the  private  sector  in  the  transportation  planing  process. 

Incorporated  into  the  PVPC  Private  Enterprise  Participation  Policy  is  a  listing  of  the  private 
companies  operating  in  the  region  and  their  capabilities  as  transportation  providers.  The 
procedures  for  informing  and  including  these  operators  in  the  planning  process  is  documented  in 
this  policy.     Transit  planning  for  new  or  restructured  services  for  the  Pioneer  Valley  Transit 
Authority  (PVTA)   includes  analysis  of  private  sector  abilities  in  the  provision  of  these 
services . 

Under  the  Short  Range  Transit  Planning  and  Support  of  the  3C  Transportation  Planning  tasks  of 
I     the  Unified  Work  Program  (UWP) ,  the  PVPC  maintains  a  comprehensive  short-range  transit  planning 
I    program.     This  transit  planning  program  is  designed  to  develop  strategies  and  recommendations 
I    for  improving  transit  operations  and  management  by  individual  bus  carriers,  as  well  as  the  PVTA 
'     from  a  regional  systems  perspective.     In  addition,  the  3-C  task  provides  that  the  PVPC  assist, 
support,  and  provide  capability  to  maintain  an  open  comprehensive,  cooperative,  and  continuing 
I    transportation  and  programming  process  at  all  levels  in  accordance  with  applicable  federal  and 
I    state  requirements. 

(Studies  as  necessary  to  address  private  sector  requirements  are  carried  out  under  the  funding  of 
I    this  task.     Also,  positions  on  the  region's  Joint  Transportation  Committee  (JTC)  and  other 
established  Planning  Commission  working  groups  are  now  available  for  private  carrier 
representatives. 

The  projects  contained  in  the  transit  element  of  the  F.Y.   1990  TIP  were  reviewed  by  the  Pioneer 
I   Valley  Transit  Authority  Advisory  Board  at  its  September  14  meeting.     Advisory  Board  notices  are 
sent  to  private  carriers  in  the  Pioneer  Valley  Region,   and  opportunities  are  available  for 
private  carriers  to  make  comments. 

Similarly,  JTC  meeting  allow  for  comment  from  private  providers  for  agenda  items  such  as  the  TIP 
and  UWP.     The  JTC  meeting  for  TIP  review  was  held  on  September  11,  1989. 
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While  the  majority  of  PVTA  services  are  currently  operated  by  the  private  sector,   it  is 
anticipated  that  some  changes  will  be  made  in  the  upcoming  year.     A  study  "...examined  current 
Pioneer  Valley  Transit  Authority  (PVTA)  operational  procedures  and  private  sector  service 
contracting  arrangements;  to  assess  PVTA's  financial  capability  to  maintain  current  operations 
into  the  future;  to  identify  the  potential  financial  benefits  of  competitive  service  contracting 
for  PVTA  operations;  to  identify  the  most  appropriate  transit  services  on  which  to  introduce 
competitive  contracting;  to  develop  management  procedures  for  carrying-out  competitive  service 
contracting;  to  develop  a  series  of  detailed  recommendations  regarding  PVTA  future  operational 
and  contracting  activities  to  assure  more  cost-effective  provision  of  transit  services  to  the 
PVTA's  member  communities;  and  to  devise  a  locally-acceptable  process  for  implementing  these 
recommendations."   (Source:   FINAL  REPORT  AND  RECOMMENDATIONS  —  PVTA  COMPETITIVE  SERVICES 
PROJECT,  by  John  T.     Doolittle  &  Assoc.,  April  1988,   PP.  11-6) 

The  study  concluded  that  PVTA  was  in  general  compliance  with  the  Third  Party  Contracting 
Guidelines  of  UMTA  but  traditionally  has  not  procured  its  fixed  route  transit  services  through 
competitive  bidding.  The  study  recommends  the  following  three  actions  in  order  for  the  PVTA  to 
comply  with  the  Third  Party  reguirement: 

-  revise  its  procurement  procedures  to  specify  the  circumstances  in  which  it  will  procure 
such  services  through  sole  source  procurement  under  the  special  exigencies  provision  of 
the  UMTA  guidelines,  to  allow  the  non-competitive  negotiation  of  contracts  with  UMass 

procure  the  remaining  contracts  on  a  competitive  basis,   for  contract  periods  at  least 
three  years 

cancel  the  Peter  Pan  contract  for  service  on  route  502,  and  determine  whether  and  how 
that  service  should  be  provided  in  the  future 

The  Study  also  recommends  that  the  competitive  process,  with  the  best  and  final  step,  would 
include  the  following  steps: 

1.  Request  for  letters  of  interest  and  statements  of  qualifications 

2.  Evaluation  of  qualifications 


3.  Selection  of  firms  to  be  asked  for  proposals 


4.  Requests  for  proposals 

5.  Evaluation  of  proposals 

elimination  of  non-responsive  proposals 
elimination  of  non-competitive  proposals 
best  and  final  offers  from  competitive  proposals 
negotiations  with  competitive  proposers 

6.  Selection  of  successful  firm 

The  above  recommendations  were  adopted  by  PVTA.  The  next  steps  in  the  process  are: 
Review  1988  Study  and  all  current  PVTA  transit  service. 

Recommend  packaging  of  transit  service  to  be  secured  through  a  process  meeting  UMTA 
guidelines.     Alternatives  are  acceptable  where  equals  exist. 

After  PVTA  Advisory  Board  approval  of  the  packaging,  prepare  necessary  documents  to 
secure  bids,  proposals  or  sole  source  approval. 

Monitor  the  bid,  proposal  or  sole  source  process. 

Review  and  evaluate  documents  received  with  privatization  committee. 

Recommend  to  the  PVTA  Advisory  Board  the  contractors  with  whom  PVTA  should  contract,  said 
contracts  meeting  UMTA  regulations. 

PVTA  counsel  to  prepare  multi-year  contracts  after  approval  of  contractors. 
This  phase  is  currently  under  way. 

(Source:    FINAL  REPORT  AND  RECOMMENDATIONS  —  PVTA  COMPETITIVE  SERVICES  PROJECT .   by  John  T. 
Doolittle  &  Assoc. ,  April  1988) 
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LEVEL  OF  EFFORT  FOR  THE  MOBILITY  IMPAIRED 


In  May  1986,  the  U.S.  Department  of  Transportation  issued  its  final  rule  under  Section  504  of 
the  Rehabilitation  Act  of  1973.     The  PVPC  and  the  PVTA  coordinated  efforts  with  consumers, 
support  and  advocacy  groups,  and  transportation  providers  to  develop  a  Section  504  Plan  for  the 
Pioneer  Valley. 

The  504  Plan  endorses  the  concept  of  a  mixed  system.     Paratransit  services  in  the  urban  core  of 
Springf ield-Chicopee-Holyoke  would  be  expanded  to  more  closely  reflect  fixed  route  bus  service 
hours.     When  new  fixed  route  buses  are  purchased,  they  will  be  phased  in  along  three  corridors, 
with  additional  corridors  to  be  made  accessible  as  warranted  by  further  study.     Personnel  will 
be  given  both  technical  training  and  sensitivity  training  to  be  more  sensitive  not  only  to  those 
with  mobility  restrictions,  but  the  hearing  and  visually  impaired  as  well.     Schedule  and  routing 
information  will  be  available  through  TDD/TTY  services,  and  high  contrast  colors  will  be  painted 
on  bus  stop  posts. 

The  Pioneer  Valley  Planning  Commission  (PVPC) ,   in  cooperation  with  many  agencies  serving  the 
elderly  and/or  mobility  impaired,   is  administering  a  regionwide  survey  intended  to  aid  in  the 
implementation  of  the  new  504  Plan.  The  504  Plan  calls  for  the  purchasing  of 

additional  vans  with  lift  equipment  in  order  to  maintain  the  current  level  of  service  and  expand 
services  to  meet  future  needs.     The  purchase  of  ten  (10)  vans  and  ten  (10)  buses  have  been 
included  under  the  1990  Sec.  9-Capital  grant  application  and  additional  vans  will  be  applied  for 
under  the  16(b)(2)  category  programmed  in  the  TIP  for  FY  '90,   is  to  comply  with  the 
recommendations  of  the  adopted  504  Plan. 

This  plan  was  endorsed  by  the  PVTA  Advisory  Board  in  June  1987  and  was  approved  by  UMTA  in  July 
1987,  thus  enabling  the  Pioneer  Valley  Region  to  begin  the  six-year  implementation  process. 

Summary  Report  on  Section  504  Progress  to  Date 

-  High  contrast  coloring  at  all  posted  PVTA  stop  locations.     This  area  is  currently  in 
effect,  many  signs  have  been  replaced,  and  others  are  replaced  as  they  are  lost. 

-  TTY  services  are  available  for  schedule  and  other  information  at  the  PVTA,  also  many 
Councils  on  Aging  have  TTY's. 

-  PVTA  has  established  a  maximum  24  hour  response  time  for  para-transit  service  requests 
from  all  providers. 
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PVTA  has  expanded  paratransit  hours  in  Holyoke  and  West  Springfield,  and  fixed  route 
services  have  been  matched.     Also  expanded  paratransit  services  in  Chicopee  and 
Springfield,  have  been  achieved. 

PVTA  has  eliminated  paratransit  trip  priorities.     This  has  been  accomplished  for  most 
communities  without  additional  personnel  or  equipment.     Councils  on  Aging  can  not  refuse 
trips  based  on  importance  as  compared  to  other  trips  (ie.     Medical  vs.     Social) . 

PVTA  will  retrofit,  with  new  lifts,  the  15  accessible  buses  at  UMass  Transit  Services. 
This  area  has  already  been  put  out  to  bid  however,  there  were  no  responses.     The  PVTA  is 
resubmitting  the  proposal  and  contacting  manufactures  to  inquire  why  they  did  not  respond. 

To  move  forward  with  implementing  additional  fixed-route  accessible  services  to  the  Boston 
Road/State  Street  area,  Chestnut  Street  and  Amherst/Northampton/Bradley  Airport,  the  PVTA 
has  applied  for  funds  to  purchase  five  alternative  fuel  buses.     If  funding  is  available, 
the  PVTA  will  purchase  10  lift-equipped  buses.     This  is  a  special  program,  and  a  new 
source  of  funds  that  will  allow  the  PVTA  to  work  with  alternative  fuels. 

Educational  efforts  have  been  achieved  through  the  publishing  of  a  directory  of  all  PVTA 
services,  which  was  distributed  through  the  Springfield  newspapers  several  months  ago. 
The  PVTA  is  continually  working  with  service  agencies  to  educate  the  public. 
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FINANCIAL  CAPACITY  DOCUMENTATION 


The  current  financial  condition  of  the  PVTA  is  sound.     PVTA  operations  have  remained  essentially 
stable,  or  have  increased  modestly,  over  the  past  five  years.     No  financial  constraints 
restricting  maintenance  of  the  present  level  of  service  are  evident  in  the  upcoming  year.  The 
main  thrust  of  the  transit-related  projects  included  in  the  TIP  (covering  F.Y.   1990  only)   is  to 
assist  in  maintaining  the  existing  level  and  quality  of  service. 

The  attached  Table  indicates  the  service  levels  provided  and  the  funding  by  source  over  the  past 
five  years.     While  trends  in  operating  funding  reveal  that  the  Federal  source  is  decreasing  in 
absolute  and  percentage  terms.  State  and  Local  funding  has  been  sufficient  to  assure  maintenance 
of  the  current  service  level. 

The  financial  capability  of  the  PVTA  to  meet  future  operating  deficits  and  capital  costs  is  an 
issue  of  interest.     A  Competitive  Transit  Service  Contracting  Study  included  in  the  PVPC's  1987- 
1988  UWP,   funded  by  an  UMTA  demonstration  grant,  was  completed  in  April  1988.     The  study 
developed  four  "...possible  financial  scenarios  that  might  occur  under  different  revenue  and 
expense  assumptions  for  the  purpose  of  identifying  the  fiscal  implications  of  different  futures 
for  the  PVTA. 

"There  are  a  number  of  basic  assumptions  that  are  common  to  each  of  these  scenarios: 

-  the  fare  free  services  will  continue  to  operate  fare  free 

-  the  five  year  capital  plan  is  a  given  that  does  not  change 

-  the  2.5%  cap  on  local  funding,  and  therefore  on  State  funding  ,   is  a  constant 

-  Federal  funds  will  be  at  the  recently  announced  reduced  levels,  with  no  additional 
discretionary  grants 

-  no  changes  are  made  to  the  non-fixed  route  operations  of  the  Authority 


"An  analysis  of  the  scenarios  concluded  that  the  PVTA  does  not  have  the  financial  capacity  to 
continue  the  current  levels  of  services  at  the  current  fare  structure  even  at  the  most 
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optimistic  level  of  state  and  federal  funding. 

"The  next  step  for  the  Authority  is  to  examine  these  scenarios  in  the  current  and  prospective 
funding  needs  and  sources  and  develop  strategies  to  close  the  gaps  between  financial  capacity 
and  operating  and  capital  requirements.  The  basic  avenues  are  open  to  the  Authority  include: 

-  bringing  all  communities  up  to  the  full  2.5%  rate 

-  pressing  for  increases  in  the  level  of  State  and  Federal  funding 

-  reducing  service  levels 

-  increasing  ridership  and  revenues 

-  reducing  operating  and  capital  expenses 

-  seeking  additional  Federal  discretionary  grant  funds 

-  prolonging  the  implementation  period  for  the  capital  improvement  program  " 

(Source:    FINAL  REPORT  AND  RECOMMENDATIONS  —  PVTA  COMPETITIVE  SERVICES  PROJECT .   by  John  T. 
Doolittle  &  Assoc.,   April   1988,    PP.  11-7) 
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Table  B-1 

PVTA  OPERATING  FUNDS  AND  LEVELS  OF  SERVICE  1983-1988 


1984  1985                      1986                        1987  1988 

Level  of  Service 

(miles)  4,222,526  4,322,385  4,465,970  4,465,970  4,541,542 
Total  Operating 

Funds  $7,311,978  $7,490,444  $8,344,744  $8,780,137  $10,223,774 

-  Federal  1,579,792  1,432,674  1,533,652  1,892,395  3,247,586 

-  State  2,599,550  2,937,555  3,559,348  3,636,000  3,150,584 

-  Local  3,132,636  3,120,215  3,251,744  3,251,742  3,825,604 
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100  CA^®RIDQE  STREET 
CHARLESTOWN,  MASS 


